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516 EAST MARTHA STREET SAN JOSE, CALIFORNIA 95112 


SANTA. CLARA COUNTY 


FLOOD CONTROL 



WATER DISTRICT 


DONALD K. CURRLIN GENERAL MANAGER 


June 23, 1970 


Jhe Honorable Board of Supervisors 
County of Santa Clara 
70 West Hedding Street 
San Jose, California 95110 

Gentlemen: 


Submitted herewith are the Proposed Budget recommendations for Fiscal Year 1970-71 
for the Santa Clara County Flood Control and Water District. This document contains 
the estimated costs for performance of work on the District's existing projects and 
for the construction of additional projects. Except for the expenditures in the Dis¬ 
trict's Services and Supplies Accounts and for Fixed Assets, all work to be performed 
by the District is budgeted herein as a project within a program of a cost center. 

The Board of Directors of the District has thoroughly reviewed the Budget as submitted 
by the District's staff. In so doing, it modified the submitted Budget by reducing 
expenditures by $360,000.00 in the Water Utility. It also reduced the requested 
number of new positions from 28 to 9. 

In its present form the Budget will allow the District to continue its activities only 
upon a status quo basis to provide for the maintenance of existing District programs. 
The Budget as modified has been approved by the District Board, and it is submitted 
for your consideration in accordance with Section 20 of the Santa Clara County Flood 
Control and Water District Act. 

The Board of Directors believes that upon careful examination of the Budget, your 
Honorable Board will concur that the work proposed to be performed is vitally neces¬ 
sary to the proper functioning of the District's activities. For the convenience of 
the Board, the following page contains a table which summarizes all flood control 
and water utility expenditures, and all expenditures which are charged directly to 
the District. 


Respectfully submitted, 




* f r 

a m e s J. L e nlTldu ’ 

Board of Directors 



% 

Chairman 


i 


DEPARTMENT OF ADMINISTRATION AND FINANCE 299-2031 CLERK OF THE BOARD 299-203! ENGINEERING DEPT. 299-3841 PUBLIC SERVICE DEPT. 299-3841 
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Budget Form 27 


Santa Clara County Flood Control and Water District 
BUDGET SUMMARY BY PROGRAM 


1970-71 Budget 



Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra-Dist. 

Equipment 

Total 

FLOOD CONTROL EXPENDITURES 

y,--- - -1 

I- i -! 







Administration (Incl» Debt Service) 

Planning 

Construction 

Maintenance 

Operations 

Total Expenditures 
Operating Reserve 

Total Flood Control Budgets 


530.987 
186,891 
794,701 

237.987 
22,266 


1,772,832 


1,197,044 

86,600 

6,535,286 

686,100 


8,505,030 


114,800 


114,800 


3,314,315 


3,314,315 


14,324 

4,872 

21,424 

48,464 

605 


89,689 


1,742,35! 
278,36: 
10,665,726 
1,087,35] 
22,87] 


13,796,66* 
3,191,14C 


16,987,80* 


WATER UTILITY EXPENDITURES 


Administration (Incl. Debt Service) 
Planning 

Construction 

Maintenance 

Operations 

409,038 

186,508 

352,344 

421,727 

609,455 

2,542,345 

49,100 

322,000 

147,940 

3,063,662 

14,674 

10,500 

99,800 

243,148 

1,332,000 

12,029 

4,097 

9,212 

55,951 

28,581 

2,978,08* 

239,70: 

2,026,05* 

725,41? 

3/944,84* 

Total Expenditures 

Operating Reserve 

1,979,072 

6,12 5,047 

368,122 

1,332,000 

109,870 

9,914,11! 
1,355, 77? 

Total Water Utility Budgets 






11,269,89* 

DIRECT DISTRICT EXPENDITURES 

Governmental Program 
_Fixed Assets 

173,574 

124,671 

10,226 

1,928,766 

11,258 

319,72' 

1,928,76( 

Total Expenditures 

Operating Reserve 

Total District Budget 

173,574 

124,671 

10,226 

1,928,766 

11,258 

2,248,49 
1, 558, 73 






3,807,22' 



Total Budgets 

3,925,478 

14,754,748 

493,148 

6,575,081 

210,817 

32,064,92 














D 


S 1 


INTRODUCTION 


The Santa Clara County Flood Control and Water District has the respon¬ 
sibility for the reduction of flood hazards, the conservation of local water 
resources and the provision of an adequate water supply for all of Santa Clara 
County. The achievement of these basic functions is essential to the con¬ 
tinuing prosperity and economic growth of the area. 

DISTRICT FUNCTIONS 

Activities of the District include basic data collection in and hydrologic 
investigations of the watersheds within the County, reduction and evaluation 
of hydrologic and water supply data, analysis of the flood potentials, the 
planning of flood control and water supply projects, the preparation of engineer¬ 
ing designs for and the construction of approved facilities, and the operation 
and maintenance of the constructed facilities. The District also provides 
equipment and personnel to assist in alleviating problems arising during periods 
of flooding. 

Flood control activities of the District consist of the protection and improve¬ 
ment of the flood control facilities shown on page 4. Under existing reg¬ 
ulations, it is the District's responsibility to prevent encroachments into the 
waterways in any manner that would obstruct or diminish the necessary capac¬ 
ity of the channel whether or not ownership is in the District. At present, the 
District owns approximately 117 miles of channel rights-of-way in which major 
improvements have been constructed. The District maintains all rights-of-way 
in which it has a proprietary interest. 

The District, in its water supply activities, maintains and operates 
reservoirs having a total capacity of 157,000 acre-feet in the mountains sur¬ 
rounding the Santa Clara Valley for the storage of local runoff water. Water 
captured in these reservoirs during the winter months is released during the 
dry season for percolation (filtering into the underground water table) into the 
ground water basin beneath the Santa Clara Valley. Facilities for the treatment 
and wholesale distribution of imported and locally conserved water for domestic 
consumption are also owned and operated by the District. This program provides 
an alternate source of water to the local retail water companies whose major 
source of water at present is the ground water basin. 

DISTRICT FINANCING 

Zones 

In order to insure an equitable financing program for capital improvements 
within the District and for the administration, planning, construction, operation 
and maintenance of these improvements, the District has been divided into 
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zones of benefit. Five of these zones established by the District are for 
flood control activities. Their boundaries approximately conform to water¬ 
shed boundaries as shown on page 4 . 

Three zones have been established for the conservation, distribution, 
and treatment of water conserved and imported into Santa Clara County. 

Zone W-l encompasses the North Santa Clara Valley and includes 
those water consumers that benefit from locally conserved water and 
from the importation and distribution of water from the South Bay 
Aqueduct of the State Water Project. 

Zone W-2 which encompasses most of the Santa Clara Valley ground 
water basin and is similar in size and shape to Zone W-l, was formed 
for the registration of those ground water producing facilities that 
benefit from the recharge of the ground water basin with local and 
imported water. In this zone, a charge is levied for ground water 
extracted and the revenue thus derived is used to support the District's 
conservation and importation program. 

Zone W-3 encompasses most of the Coyote ground water basin 
extending from Metcalf Road on the north to just south of Morgan 
Hill and was originally formed to assist in financing local water con¬ 
servation facilities. 

The boundaries of these three zones are shown on page 5. 

Revenue 


The District levies a small District-wide administrative tax on secured 
and unsecured property which is used to purchase various fixed assets re¬ 
quired in the overall operation of the District administrative offices and to 
finance Governmental Programs of general benefit to all of Santa Clara 
County. 

Each flood control zone of the Flood Control and Water District is a cost 
center with its own budget. The expenditures within each zone for all programs 
are shown on the program summary sheets within each zone budget. Ad valorem 
taxes are levied in each of the flood control zones based upon estimates of 
the work to be accomplished each budget year. In those zones where bonds 
have been approved, the total tax levy is sufficient to cover the cost of interest 
and redemption of the bonds in addition to any work financed by current taxes . 

Budgeting for the Water Utility is accomplished on an enterprise fund basis 
Water supply activities are partially financed by a Countywide ad valorem tax 
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of $.05 levied on each $100 of assessed valuation of secured property. A 
portion of this tax is refunded by the District directly to the cities of Palo 
Alto, Mountain View, Sunnyvale and Milpitas and to the Purissima Hills 
Water District. Each of the entities receiving a refund purchases water 
from the City of San Francisco. The amount refunded is based on the 
percentage of water purchased from the City of San Francisco in comparison 
to the total amount of water consumed by each city or district. This refund 
is limited to a maximum of 60 percent of the amount of taxes collected from 
the city or district. The major source of water supply income is a charge 
levied on all ground water extracted within Zone W-2 of the District and 
from the sale of treated water. Other sources of revenue result from the levy 
of ad valorem taxes in Zones W-l and W-3 and from the sale of surface 
delivered untreated water. 

Due to the requirements of our pricing policy and the uniform accounting 
practices adopted by the State, it is necessary to divide expenditures from 
the Water Utility Funds into various categories which constitute cost centers 
of the Water Utility. 
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NORTHWEST ZONE 


FLOOD CONTROL FACILITIES 


1 SAN FRANCISQUITO CREEK 

2 LOS TRANCOS CREEK 

3 MATADERO CREEK 

4 STANFORD CHANNEL 

5 ARASTRADERO CREEK 

6 DEER CREEK 

7 BARRON CREEK 

8 PALO ALTO FLOOD BASIN 

9 ADOBE CREEK 

10 MOUNTAIN VIEW SLOUGH 

11 PERMANENTE CREEK 

12 PERMANENTE DIVERSION 

13 HALE CREEK 

14 MAGDALENA CREEK 

15 STEVENS CREEK 

16 HENEY CREEK 


NORTH CENTRAL ZONE 




FLOOD CONTROL FACULTIES 


17 SUNNYVALE OUTFALL WEST 

18 GUADALUPE SLOUGH 

19 SUNNYVALE OUTFALL EAST 

20 CALABAZAS CREEK 

21 EL CAMINO STORM DRAIN 

22 JUNIPERO SERRA CHANNEL 

23 REGNART CREEK 

24 RODEO CREEK 

25 PROSPECT CREEK 

26 SAN TOMAS AQUINO CREEK 

27 SARATOGA CREEK 

28 SMITH CREEK 

29 PAGE DITCH 

30 WILDCAT CREEK 

31 VASONA CREEK 

32 SOBEY CREEK 

33 QUITO CREEK 

34 DAVES CREEK 


EAST ZONE 

FLOOD CONTROL FACILITIES 


35 

ALVISO SLOUGH 

36 

GUADALUPE RIVER 

37 

LOS GATOS CREEK 

38 

ALMENDRA CREEK 

39 

CANOAS CREEK 

40 

ROSS CREEK 

41 

LONE HILL CREEK 

42 

WEST ROSS CREEK 

43 

GUADALUPE CREEK 

44 

SHANNON CREEK 

45 

ALAMITOS CREEK 

46 

GOLF CREEK 

47 

GREYSTONE CREEK 

48 

RANDOL CREEK 

49 

CALERO CREEK 

50 

SANTA TERESA CREEK 


W* 




51 COYOTE CREEK 

52 LOWER PENITENCIA CREEK 

53 EAST PENITENCIA CREEK 

54 SCOTT CREEK 

55 CALERA CREEK 

56 BERRYESSA CREEK 

57 TULARCITOS CREEK 

58 LOS COCHES CREEK 

59 PIEDMONT CREEK 

60 SWEIGERT CREEK 

61 SIERRA CREEK 

62 PENITENCIA CREEK 

63 SILVER CREEK 

64 MIGUEUTA CREEK 

65 NORTH BABB CREEK 

66 SOUTH BABB CREEK 


67 FLINT CREEK 

68 RUBY CREEK 

69 NORWOOD CREEK 

70 THOMPSON CREEK 

71 QUIMBY CREEK 

72 FOWLER CREEK 

73 EVERGREEN CREEK 

74 YERBA BUENA CREEK 

75 CRIBARI CREEK 

76 FISHER CREEK 

77 SHINGLE CREEK 

78 LAS ANIMAS CREEK 

79 SAN FELIPE CREEK 

80 COW CREEK 

81 PACKWOOD CREEK 

82 MADRONE CREEK 


SOUTH ZONE 

FLOOD CONTROL FACILITIES 

83 MADRONE CREEK 9 

84 LITTLE LLAGAS CREEK 9 

85 LLAGAS CREEK 10 

86 TENNANT CREEK 10 

87 FOOTHILL CREEK 10 

88 MAPLE CREEK 10 

89 CORRALITOS CREEK 10 

90 SAN MARTIN CREEK 10 

91 CENTER CREEK 10 

92 NEW CREEK 10 

93 CHURCH CREEK 10 

94 RUCKER CREEK 10 

95 BUENA VISTA CREEK 11 

96 LIVE OAK CREEK 11 

97 ALAMIAS CREEK 11 


98 WEST BRANCH LLAGAS CREEK 

99 MILLER SLOUGH 

100 RONAN DIVERSION 

101 PRINCEVALLE DRAIN 

102 JONES CREEK 

103 UVAS CARNADERO CREEK 

104 LITTLE ARTHUR CREEK 

105 BOD FISH CREEK 

106 BABBS CREEK 

107 GAVILAN CREEK 

108 TICK CREEK 

109 TAR CREEK 

110 PESCADERO CREEK 

111 PAJARO RIVER 

112 PACHECO CREEK 


santa clara county 


FLOOD 003STTR0L 

ana 

WATER DISTRICT 
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THE BUDGET CONCEPT 



The District Budget is more than an annual legal authorization to spend 
public funds. It is also a plan for achieving certain objectives for which 
the District is responsible. The District budgeting process in the past 
several years has been introduced to a new concept. This concept is pro¬ 
gram budgeting. Program budgeting is a technique which attempts to solve 
the increasingly difficult problems of evaluating and making the decisions 
about requests for funds among competing programs within an agency, both 
for the short-term and long-term considerations. This concept has three 
basic characteristics: 

1) Identification of the fundamental objectives or goals of the 
agency and a determination of how the programs of the agency 
relate to these goals, 

2) Projection of programs into the future on a planned and controlled 
basis so that budgeting is a continuing process, 

3) Consideration of all pertinent costs of programs including 
capital expenditures. 

The toLal DisliicL Budyet is composed of four major categories of sub¬ 
budgets—The Flood Control Zones, The Water Utility, The District and The 
Equipment Working Capital Fund. 

Within these four major categories, all the activities of the District 
are further categorized into separate financial accounting centers, known as 
COST CENTERS in which costs are accumulated because of legal and account¬ 
ing requirements. Since each Flood Control Zone is in the nature of a sep¬ 
arate legal sub-entity of the District each Flood Control Zone is a Cost 
Center for which separate accounts are kept. In the Water Utility, on the 
other hand, the Zones are not Cost Centers in and of themselves but are 
revenue producing areas which contribute income to the operation of the 
Water Utility. Cost Centers in the Water Utility are maintained to conform 
to uniform accounting practices prescribed by the State of California. These 
Cost Centers are as follows: 

Source of Supply Cost Center - which accumulates all costs related 
to obtaining or producing a supply of water including all reservoir 
conservation costs and importation costs. 

Raw Water Transmission and Distribution Cost Center - which accumu¬ 
lates all costs related to the distribution of raw water including pipe¬ 
lines, canals, and percolation ponds. 
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Water Treatment Cost Center - which accumulates all costs associated 
with the purification of water, namely the Rinconada Water Treatment 
Plant and necessary costs related to maintenance of the Penitencia 
Water Treatment Plant site. 

Treated Water Transmission and Distribution Cost Center - which 
accumulates all costs related to the distribution of treated water to 
retail customers, including pipelines .turnouts and regulating reservoirs 
transporting treated water. 

Administration and General Cost Center - which accumulates all costs 
of the Water Utility of an administrative nature and which cannot be 
charged to the other four categories of Cost Centers including costs 
related to the collection of ground water charges, pricing analyses, 
preparation of the annual ground water report, water management and 
similar related activities. 

The District Budget and the Equipment Working Capital Fund each has 
only one Cost Center. 

Within each of the above Cost Centers, a general category or grouping 
of activities can be determined. These activities are called PROGRAMS . 

Since the fundamental activities of the District are to plan, construct, main¬ 
tain and operate various physical assets and to administer the various goals 
of a Cost Center, these fundamental activities are considered the Programs 
of the District. An analysis of the District's Programs would show the 
following allocation of activities to be within the Programs cited: 

Administration - Includes all District Labor, District Equipment and 
Contractual Services, required in the administration of a cost center. 

This program is explained in greater detail beginning on page 9. 

Planning - Includes all District Labor, District Equipment and Contrac¬ 
tual Services on projects up to and including the preparation of hearing 
plans and certain special studies. - 

Construction - Includes all District Labor, use or purchase of Equipment, 
and Contractual Services which result in the completion or acquisition 
of a new physical asset or project or a substantial improvement to the 
life or value of a physical project. 

Maintenance - Includes all work performed on District projects, 
facilities or equipment which results in maintaining constructed works 
or equipment in the original conditions. 

Operations - Includes the work performed to release, divert, treat or 
transport water into or through physical District projects. 
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The work within the above Programs is performed on PROJECTS . It is 
the bringing together of specific types of work, such as planning or construc¬ 
tion, to be performed on Projects which develop the various Programs. 

Projects are defined as physical assets, completed studies, or administrative 
and operating objectives. Whenever a single Project benefits Programs in 
more than one Cost Center,, the costs are allocated by Program to the bene¬ 
fited Cost Center. 

Except for the governmental program which is peculair to the District 
Cost Center and is explained under the heading of District Summary, Part IV, 
of this Budget, the diagram on the following page offers a graphic represen¬ 
tation of the budgeting concept described above, showing the relationship 
between the major budget categories, cost center budgets, programs and 
projects. In the diagram the following abbreviations are used in the Flood 
Control and Water Utility Cost Centers: 

NW - Northwest Zone Cost Center 
NC - North Central Zone Cost Center 
C - Central Zone Cost Center 
E - East Zone Cost Center 
S - South Zone Cost Center 
SS - Source of Supply Cost Center 

DWT\ _ TD -> t a y ^ A f •=> 4- ^ v~ T* r- m <"■ ty> ■! o r> -l »n r* "ni cfr-rKn+i r\rt O +■ nr 

i\ > « J_/ 1VU»» H UkUl JL 1 UliiJ OJ.VU U11U XU bl luukivu WV>U b W VUbUi 

WT - Water Treatment Cost Center 

TWD - Treated Water Transmission and Distribution Cost Center 
A&G - Administration and General Cost Center 
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CONTINUING PROGRAMS 
(Administration, Maintenance and Operations) 


Three of the programs in all of the Cost Centers are either the same or 
so similar in nature that one explanation of the type of work performed within 
these programs will eliminate the need for repetitive discussion within the 
various cost centers. These are the Administration, Maintenance and Operations 
programs . They are on-going and continuing programs which do not vary in 
nature from year to year. The following explanation will apply to all of the 
budgets in the Flood Control, Water Utility and District Cost Centers. No 
additional explanation will be given on these programs in the various Cost 
Centers unless there is an expenditure of an extraordinary nature. 

Administration Program 

All expenditures for the Administration Program in each of the Cost Centers 
can be found listed by project on the Administration Program Summary for the 
particular Cost Center. The projects in the Administration Program are as 
follows: • 

Administrative Projects 

In the Flood Control Zone and Water Utility Cost Centers this project 
consists of District labor expenses and outside services for administrative 
support of the particular Cost Center. These support activities are of a 
general administrative nature consisting of budget and workload analysis, 
meetings, real estate administration, survey administration, complaint 
investigation, storm patrol during periods of emergency and other general 
activities applicable to the Cost Center. 

Except for storm patrol and complaint investigation the above activites 
are included in administrative projects for the District Cost Center which, 
in addition, have the following activites: personnel recruitment, personnel 
education and training, insurance management, and administrative analysis. 

Ordinance Administration 


To this project is charged the District labor costs and outside inspection 
services related to the administration of the District Policy Resolution and 
the enforcement of Ordinance 59-1 (Permits Ordinance) as such activities 
relate to the physical flood control or water utility facilities within the 
particular cost center. 

Insurance 


The Insurance Project bears that portion of insurance costs to the District 
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for liability coverage for flood control or water utility facilities within 
the cost center based upon the miles of channel, canal or pipeline within 
the cost center. 

Unplanned Studies 

This project provides a contingency item for special types of work 
which result in the interruption to the scheduled work flow. Usually the 
work consists of special analyses or reports called for during the budget 
year which could not be foreseen, and are often initiated because of re¬ 
quests from management or the Board of Directors. 

Debt Service 


This project covers the cost of bond principal and interest, including 
paying-agent services, for retirement of bonds sold to construct physical 
assets for the respective cost center. 

Replacement Fund (Water Utility Cost Centers only) 

The replacement fund is established in each of the Water Utility Cost 
Centers to replace moving equipment such as motors, valves and other 
types of mechanical or electrical equipment which have a relatively short 
life of up to 2 5 years. 

Fiscal Services Project (District Cost Center only) 

This project provides accounting services for all areas of the District 
including flood control accounting, water utility accounting, purchasing, 
general governmental accounting, payroll, investments, revenue accounting 
and general services. 

Secretarial Services Project (District Cost Center only) 

This project provides the secretarial and clerical services for the entire 
District. It includes activities for personnel records, reception services, 
library service, filing, mail distribution, maintenance of minutes for 
committees and the Board of Directors, and duplicating and binding in addi¬ 
tion to dictation, typing and general secretarial services. 

Management Project (District Cost Center only) 

This project provides a category for management personnel of the District. 
It covers the costs of Directors' fees, the General Manager, the Director 
and Deputy Directors of the Engineering Department, the Director and Assistant 
Director of the Department of Administration and Finance, the Director of 
the Public Services Department, and the Clerk of the Board. 
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Public Education (District Cost Center only) 

This project includes labor required in providing tours of District 
facilities, presenting tables, slide shows, etc., on District functions, 
writing, editing and publishing the Annual Report and leaflets and brochures 
describing the District, preparing news releases and the development of 
educational films. 

Data Processing-Engineering (District Cost Center only) 

This project provides for time spent in administrative activities related 
to scientific and engineering data processing, including system design, pro¬ 
gramming, debugging and production runs, which are of District-wide benefit 
and cannot be charged to a specific project in Flood Control or Water Utility 
Cost Centers . 

Data Processing-Business (District Cost Center only) 

This project provides for time spent in system analysis, program develop¬ 
ment and program operation in business applications of data processing of 
general benefit to the entire District. 

Maintenance Program 

This program is designed to provide effective maintenance of the phys¬ 
ical assets of the District so that such facilities will be kept in a condition 
equal to the originally constructed improvement. In the Flood Control Cost 
Centers, erosion control, weed and brush control, tree removal and trimming, 
silt and debris removal, access road maintenance, and miscellaneous fencing 
and paving activities are performed on all of the flood control facilities. 

Similar work is performed on all of the water utility facilities with greater 
emphasis on maintaining the mechanical, electrical, telemetry and laboratory 
equipment associated with the reservoirs, canals, the treatment plant and 
the high-pressure distribution lines. Maintenance activities in the District 
Cost Center consist of maintaining the office buildings atAlmaden Road 
and Martha Street, the Almaden Maintenance Yard, and the maintenance of 
Class IV equipment consisting of such items as jackhammers, compressors, 
power saws, portable pumps and the like. 

Operations Program 

The Operations Program in the Flood Control Zone Cost Centers is a limited 
program containing only one project—namely. Flood Control Facilities General. 
There is very little operation activity on a flood control facility except on 
streams where we have a reservoir; however, this project within the Operations 
Program provides an area for budgeting expenses required for the operation of tide 
gates or similar facilities, as well as operation of reservoirs to increase 
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flood protection and for review of flood control facilities to determine 
needs for capacity improvements. In the Water Utility the Operations 
Program is quite important. Operating costs are a major portion of the 
Water Utility expenditures. Operations activities in the Water Utility 
consist of operating the reservoirs, canals, pipelines, percolation ponds, 
the water treatment plant, and many valves on the high-pressure distribu¬ 
tion lines. 

VARYING PROGRAMS 
(Planning and Construction) 

Two of the programs in the Flood Control and Water Utility Cost 
Centers vary in scope and projects from year to year. These are the 
Planning and Construction Programs. Because of the varying nature of the 
projects within these programs it is necessary to describe each project 
proposed for the budget year. These explanations are found within the 
program budgets for each cost center. 


ALLOCATED PROJECTS 


There are three projects within the proposed budget which benefit 
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projects should be allocated to the various cost centers and programs. 
These projects are described as follows. 


Supervisory Control System 

This project consists of the completion of construction of the Super¬ 
visory Control System being installed by the Philco-Ford Corporation. It 
is a telemetry system controlling various pieces of mechanical and elec¬ 
trical equipment within the water treatment plant and on the distribution 
lines. The project provides controls for operating the raw water trans¬ 
mission and distribution system, the water treatment plant, and the 
treated water transmission and distribution system. The costs of the 
project, therefore, are allocated between these three cost centers. The 
basis of the allocation has been determined by the number of control points 
within each of these three cost centers— with each cost center bearing its 
proportionate cost of the total project as determined by its number of 
controls. This allocation of costs applies to the construction, main¬ 
tenance, and the operation of the Supervisory .Control System, and results 
in the following proportionate shares: 

1. Raw Water Transmission and Distribution Cost Center 

2. Water Treatment Cost Center 

3. Treated Water Transmission and Distribution Cost Center 


32 % 

39 % 

29 % 
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Planned Studies - Bay Front Levees 

This study will be undertaken to determine the requirements for 
flood protection from the tidal waters of San Francisco Bay, and the 
determination of the District's responsibility to provide such protection. 
This study is for the benefit of the four North County flood control zones, 
and will provide the recommended solution for the Bay Front problems 
and the costs to be borne by each zone. The cost allocation is as follows: 


1 . 

Northwest Zone 

2 5% 

2. 

North Central Zone 

25% 

3. 

Central Zone 

25% 

4. 

East Zone 

25% 


Planned Studies - Flood Emergency Manual 

This project will develop a manual prescribing the procedures to be 
followed by District personnel in the event of emergencies created by 
flooding, including the coordination of such activities with the County of 
Santa Clara and other public agencies. The cost allocation is as follows; 


1 . 

Northwest Zone 

20% 

2. 

North Central Zone 

20 % 

3. 

Central Zone 

20% 

4. 

East Zone 

20% 

5. 

South Zone 

20% 




PROGRAM SUMMARY BY PROJECT 


ALLOCATED PROJECTS 


Budget Form 10 

r ““ .. 

COST CENTER 

NAME: VARIOUS 

■ 

VARIOUS PROGRAM 

1 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Supervisory Control & Telem. 

• Construction Program: 
Schedule A 

Schedule B 

Schedule C 

9003 7 

60109 

60209 

60309 

22,674 
167,139 
17,990 

3,000 

14,800 

10,000 

2, 000 
500 
1,000 

71,300 

74,000 

2,000 

2,000 

27,674 
255,739 
104,990 

Total Construction 


207,803 

27,800 

3,500 

145,300 

4,000 

388,403 

Maintenance Program 
Operations Program 

66009 

66109 

26,283 
100,891' 

I -y .'; 1 

12,500 

2,500 


849 

5,250 

40,232 

135,621 

Project Total 


334,977 

55,380 

18,500 

145,300 

10,099 

564,256 

Planned Studies - Bay Front 
Levees (Planning Program) 

66001 

15/736 

51,500 




428 

67,664 

Planned Studies - Flood 
Emergency Manual (Oper¬ 
ations Program) 

66401 

5,675 



- 


160 

5,835 




c n t- 

l 
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DISTRICT FUNDS 


Each of the Cost Centers, except those in Water Utility, has its own 
separate funds. In the Water Utility, expenditures from the various cost 
centers are expended from a single water utility fund. In the following 
budgets, the balance between income and costs for each of these funds 
is shown on the Summary of Revenue and Expenditures. These summaries 
show anticipated sources of revenue and tax rates, with expenditures 
listed according to requirements of governmental accounting as well as by 
program expenditure. Following the summary sheets in each budget are 
the expenditures in each cost center for each project within each program. 
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NORTHWEST ZONE 
Planning Program 


Bay Front Levees 

This project is a study which will be undertaken to determine the require¬ 
ments for flood protection from the tidal waters of San Francisco Bay, and 
the determination of the District's responsibility to provide such protection. 

This is an allocated project; Zone NW-1 bears 25% of the cost of the 
total project, which is explained in the Introduction to the Budget. 

Stevens Creek 

This project is an analysis of the reach of Stevens Creek from the 
Central Expressway to Stevens Creek Reservoir, which will result in comple¬ 
tion of a report and hearing plan on which a public hearing will be held. 

This is the concluding year of a two-year analysis. 

Construction Program 

Matadero Creek 


This project consists of improvements to Matadero Creek between 
El Camino Real upstream to the railroad tracks and improvements to Matadero 
Creek between Bay shore Highway and Greer Road. Due to subsidence, it 
is necessary to raise the levees in the reach between Bayshore Highway and 
Greer Road to reduce the danger of flooding to the surrounding areas of the 
City of Palo Alto. 

Palo Alto Flood Basin 


The construction of the perimeter levees around the Flood Basin which 
was begun in 1969 will be completed during Fiscal Year 1970-71. The 
proposed project for the Palo Alto Flood Basin will be the design of the basin 
proper. The design work will be coordinated with the Santa Clara County 
Parks and Recreation Department and local cities that are planning park 
developments in the area. Actual construction would be undertaken in 
Fiscal Year 1971-72. The budgeted amounts provide for studies of basin 
operation, design of the project, agency coordination, and a contingency 
of $25,000 for the completion of the perimeter levees. 
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San Francisquito Creek 

The construction of this project was commenced in Fiscal Year 1969— 
70 and will be completed during 1970-71 . The project provides interim 
emergency improvements from Bayshore Freeway to Middlefield Road. 

Stevens Creek 

This project provides funds for the acquisition of rights-of-way on the 
reach of Stevens Creek from El Camino Real to the Stevens Creek Freeway. 



L V-tM 


Budget Form 20.1 


NORTHWEST ZONE COST CENTER 
1970--71 Budget 


Description 

Actual■ 

1968-69 

Approved 

1969-70 

j 

| Requested 
1970-71 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year 
Less Encumbrances 

Available Cash-Begin. of Year 
Anticipated Revenue 

Secured Taxes (at $.18) 
Unsecured Taxes 
Interest 
Other 

Total Anticipated Revenue 


Total Cash and Revenue 



1,777,856 1,832,784 
493,732 1,052,223 


1,284,154 


1,561,475 

797,818 


994,167 1,089,640 
128,946 120,000 

72,490 70,000 

290,000 


1,485,603 1,279,640 1,282,744 


O TAG nK -7 


EXPENDITURE SUMMARY 


Services & Supplies 





Administration Program 


79,308 

109,244 

109,244 

Planning Program 


65,658 

63,251 

63,251 

Maintenance Program 


260,110 

269,141 

269,141 

Operations Program 


2,347 

5,973 

5,973 

Total Services & Supplies 

Fixed Assets - Const. Program 

205,098 

407,423 

447,609 

447,609 

Structures & Improvements 
Equipment 

357,027 

1,508,126 

646,732 

646,732 

Total Fixed Assets 

357,027 

1,508,126 

646,732 

646,732 

Debt Services 

269,284 

267,491 

261,877 

261,877 

Total Expenditures 

Other Charges - Operating Res. 

831,409 

2,183,040 

1,356,218 

1,356,218 

Approp. for Contingencies 


100,822 

91,500 

91,500 

General Reserve 


485,895 

612,483 

598,683 

Total Expenditures & Reserve 


2,769,757 

2,060,201 

2,046,401 
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) Budget Form 11 

NAME: NORTHWEST ZONE jNo. 

PROGRAM SUMMARY 

1970-71 Budget 

i 

| Programs 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

jAdministration (Includes Debt Serv.l 

95,093 

273,391 



2,63 7 

371,121 

Planning 


44,229 

L7,875 



1,147 

63,251 

Construction 


166,821 

430,687 


44,700 

4, 524 

646,732, 

Maintenance 


53,876 

160,600 

39, 900 


14,765 

269,141 

Operations 

: 


5,816 



' 

157 

5,973 

Total Expenditures 

365,835 

832,553 

. .. 

39,900 

4-4- e 700 

23,230 

1,356,218 

Appropriation' for Contingencies 






91,500 

Reserve 







598,683 

cost center Total 


. 




2,046,401 
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PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: NORTHWEST 

ZONE 

1 

ADMINISTRATION PROGRAM 

1 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Administrative Projects 

16006 

39,139 





1,099 

40,238 

Insurance 


10005 



4,514 





4,514 

Ordinance Administration 

16001 

•33,796 

7, 000 




904 

41,700 

Planned Studies 


10004 

1,429 





43 

1,472 

Unplanned Studies 


10009 

20,729 





591 

21,320 

Total Administration Prog. 


95,093 

11,514 



2,637 

109,244 

Debt Service 


10002 


261,877 


1 

: 


261,877 

Total(includes Debt Serv.) 


95,093 

: 273,391 



2,637 

371,121 


a 

igg 






































PROGRAM SUMMARY BY PROJECT 



Budget Form 10 


Project Name 


Planned Studies - 
Bay Front Levees 

Stevens Creek 


COST CENTER 





NAME : NORTHWES T ZONE 

1 

PLANNING PROGRAM 

2 

1970-71 Budget 


Pr.# 


Labor 


v-uiiuiauL na uci o c ijcuiu. Ui ” . ,— , 

District 

Services Supplies Equipment Equipment 



12,875 

5,000 



107 

1,040 


Total 


16,916 
46,335 


1,147 


63,251 






























I 



COST CENTER 


Budget Form 10 

NAME: NORTHWEST ZONE 

1 


Project Name 

Pr.# 

Labor 

Matadero Creek 

10021 

86,888 

Palo Alto Flood Basin 

10039 

59,350 

San Francisquito Creek 

10028 

17,952 

Stevens Creek 

10029 

2,631 


Total 


166,821 



M SUMMARY BY PROJECT 



CONSTRUCTION PROGRAM 


1970-71 Budget 


Contract Materials & Land or Intra- ; 

Di s fciri. c t 

Services Supplies Equipment Equipment 


216,900 


31,400 


181,387 


1,000 


420,687 



Total 


349,244 


92,352 


199,837 


5,299 


44,700 


4,524 646,732 
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Budget Form 10 

COST CENTER 

NAME: NORTHWEST ZONE 

1 

MAINTENANCE PROGRAM 

4 

1970-71 Budget 




i 


Contract 

Materials & 

Land or 

Intra- 


Project Name 

Pr.# 

Labor 

Seirvices 

Supplies 

Equipment 

jjx s 'price 
Equipment 

Total 

Flood Control Facilities - 






1' 



General 


16008 

10,153 




271 

10,424 

Adobe Creek 


16010 

7,322 

17,000 

500 


5,122 

29,944 

Barron Creek 


16012 

4,845 

6,000 

200 


1,483 

12,528 

Hale Creek 


16016 

1,186 

o 

o 

o 

500 


73 

4, 759 

Magdalena Creek 


16020 



100 

100 



200 

Matadero Creek 


16021 

7,431 

30,000 

4,000 


3,099 

44,530 

Palo Alto Flood Basin 

16039 

1,186 

500 

6,000 


67 

7,753 

Permanente Creek 


16024 

2,371 

35,000 

1,000 


147 

38,518 

Permanente Diversion 

16023 

6,140 

12,000 

1,000 


3,285 

22,425 

San Francisquito Creek 

16028 

3,657 

6,000 

500 


225 

10,382 

Stanford Channel 


16038 

1,186 

■ 1,000 

100 


73 

2,359 

Stevens Creek 


16029 

8,399 

50,000 

26,000 

1 

920 

85,319 

Total 


53,876 

160,600 

39,900 

l 

14,765 

269,141 


■CO 


o 


[S3 

4S 


N3 

CO 



























PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: NORTHWEST ZONE 

1 

OPERATIONS PROGRAM 

5 

1970-71 Budget 

Project Name 

j 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

| Intra- 
District 
Equipment 

Total 

Planned Studies - Flood 
Control Operation 

10004 

4,681 






’ 

125 

4,806 

Planned Studies - Flood 
Emergency Manual 

10004 

1,135 


j 

i 



i 

32 

j 

1,167 

Total 


5,816 

! 



157 

5,973 
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Planning Program 


Bay Front Levees 

This project is a study which will be undertaken to determine the 
requirements for flood protection from the tidal waters of San Fracisco Bay, 
and the determination of the District's responsibility to provide such pro¬ 
tection. 

This is an allocated project; Zone NC-1 bears 25% of the cost of the 
total project, which is explained in the Introduction to the Budget. 

Construction Program 


Calabazas Creek 


A. The reach of Calabazas Creek between Pomeroy Boulevard and Lawrence 
Expressway has suffered significant erosion damage since the time it 
was constructed. Work under this project will improve the channel by 
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B. The reach of Calabazas Creek from San Francisco Bay to El Camino 
Real is in some areas eroding badly and endangering the adjacent 
roadways of Calabazas Boulevard, and in other areas the creek appears 
to be deficient in flood capacity. A study will be undertaken to 
determine the capacity of the system and whether or not any deficien¬ 
cies exist. 


Daves Creek 


The construction of Daves Creek was completed in Fiscal Year 1969-70. 
There remains some rights-of-way to be acquired which are presently the 
subject of eminent domain actions. The budgeted funds are to complete 
right-of-way acquisition. 

Regnart Creek 

This project will provide curb cuts and driveways at East Estates Drive, 
Blaney Avenue and Kim Street. The project is necessary to eliminate un¬ 
necessary wear to equipment w T hich is now required to "jump" the curbs at 
these locations. 




Rodeo Creek 


D 


S 

27 


This project provides for the installation of a trash rack on Rodeo Creek 
upstream from Seagull Way near the Southern Pacific Railroad tracks. 

San Tomas Aquino Creek 


This project will provide concrete lining in the reach from Rincon 
Avenue to Smith Creek to provide the necessary floodway capacity and erosion 
resistance. Wherever possible, trees will be saved by rock or gabion lining 
around the trees rather than through the use of impervious concrete. 

Design work will be completed for the reach from Smith Creek to 
Westmont Avenue. In this reach, the project design will be essentially for 
erosion protection and consist of gabion or rock to provide such protection. 

Funds are also budgeted for the replacement of the existing bridges at 
Coffin Road and Old Alviso Road. 


Saratoga Creek 


Land use adjacent to the Saratoga Creek from the City of Santa Clara 
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plans for the creek were approved. This project consists of a reanalysis of 
channel characteristics and types of construction which will result in the 
use of more aesthetically pleasing materials. The study will, in a manner 
similar to that performed on San Francisquito Creek, mathematically model 
the channel characteristics to determine existing channel capacities and 
danger points in terms of excessive velocities. The project would be pro¬ 
posed for future construction and would be one that would treat only the 
points of incipient danger with rock lining or other aesthetically pleasing 
materials. 


Smith Creek 

The construction project on the reach of Smith Creek from Wedgewood 
Avenue to San Tomas Aquino Creek was completed during Fiscal Year 69-70. 

The funds budgeted for 1970-71 are for the purpose of acquiring rights-of- 
way now under litigation and for the construction of a trash rack at Wedgewood 
Avenue. 

Sunnyvale East Channel 

This project consists of the construction of curb cuts and driveways at 
Iris Avenue, Reed Lane, Evelyn Avenue, Kifer Road at the Southern Pacific 
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Railroad crossing, Arques Avenue, East Duane Avenue and Ahwahnee Avenue. 

Completion of this project will eliminate the necessity for maintenance 
vehicles to "jump" the curbs at these locations. 








Budget Form 20.1 


NORTH CENTRAL ZONE COST CENTER 
1970-71 Budget 


D 

45 

S 

29 


Description 


Actual Approved 
1968-69 ■ 1969-70 


Requested 

1970-71 


Final 

1970-71 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year 
Less Encumbrances 


2,995,033 

1.312.925 

2,311,532 

653,428 

2,092,308 

433,016 

Available Cash-Begin. of Year 


1,682,108 

1,658,104 

1,659, 292- 

Anticipated Revenue 

Secured Taxes (at $.18) 
Unsecured Taxes 

Interest 

Other 


1,191,358 

77,547 

73,160 

1,312,020 

74,000 

70,000 

1,332,373 

98,659 

70,000 

2,100 

Total Anticipated Revenue 


1,342,065 

1,456,020 

1,503,132 

Total Cash and Revenue 


3.024.173 

3 - 114,124 

1 A 9 AO A. 

" '- * - *- - i 


EX PENDITURE SUMMARY 


Services & Supplies 

Administration Program 
Planning Program 
Maintenance Program 
Operations Program 
Total Services & Supplies 
Fixed Assets - Const. Program 
Structures & Improvements 
Equipment 

Total Fixed Assets 
Debt Services 
Total Expenditures 
Other Charges - Operating Res. 
Approp. for Contingencies 
General Reserve 
Total Expenditures & Reserve 


104,890 

17,400 

378,561 

2,613 


462,175 503,464 452,055 

769,202 1,408,549 1,071,052 


145,599 
16,916 
288,373 
1,167 


452,055 


1,408,549 1,071,052 

503,954 498,817 


1,738,980 2,415,967 2,021*924 



92,788 

515,418 


135.600 

956.600 


145,599 
16,916 
288,373 
1,167 


452,055 

1,071,052 



2,021,924 

135,600 
1,004,900 


3 


3,114, 124 


3,162,424 












































i 


COST CENTER SUMMARY BY PROGRAM 


1 COST CENTER 2 

Budget Form 11 | NAME: NORTH CENTRAL ZONE No. 

PROGRAM SUMMARY 

1970-71 Budget 

S 

| Programs 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

1 

| Administration (includes Debt Serv.) 

1 

| Planning 

Construction 

Maintenance 

Operations 

116,525 

3,934 

123,191 

70,502 

1, 135 

524,765 

12,875 

883,800 

172,000 

37,100 

60,750 

3,126 

107 

3,311 

8,771 

32 

644,416 

16,916 

1,071,052 

288,373 

1,167 

1 Total Expenditures 

315,287 

1,593,440 

37,100 

60,750 

15,347 

2,021,924 

■ 

Appropriation for Contingencies 

Reserve 






135,600 

1,004,900 









Cost Center Total 


3,162,424 
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COST CENTER 

NAME: NORTH CENTRAL ZONE 

2 

ADMINISTRATION PROGRAM 

1 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Administrative Projects 

26006 

39,612 





1,089 

40,701 

Insurance 


20005 



4,898 





4,898 

1 Ordinance Administration 

26001 

54,750 

15,000 




1,417 

71,167 

Planned Studies 


20004 

3,724 

6,050 




100 

9,874 

Unplanned Studies 

20009 

18,439 





520 

18,959 

Total Administration Prog. 


116,525 

, 25,948 



3,126 

145,599 

Debt Service 




498,817' 




498,817 

Total (Includes Debt Serv.) 


116,525 

524,765 



3,126 

644,416 
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Budget Form 10 

NAME: NORTH CENTRAL ZONE 

2 

PLANNING PROGRAM 

2 

1970-71 Budget 


Project Name 


Planned Studies - 
Bay Front Levees 


Pr.# 


Labor 


Contract Materials & Land or Intra. , 

, . . District 

Services Supplies Equipment Equipment 


Total 
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NAME: NORTH CENTRAL ZONE 

2 


Project Name 


Calabazas Creek 
Daves Creek 
Regnart Creek 
Rodeo Creek 
San Tomas Creek 
Saratoga Creek 
Smith Creek 
Sunnyvale Creek . 


Pr.# 


20010 

20033 

20017 

20018 
20019 
20021 
20023 
20026 


Labor 


50,638 

1,099 

2,663 

32,505 

34,235 

2,051 


Total 


123,191 


CONSTRUCTION PROGRAM 


1970-71 Budget 



199,000 
1,000 
5,000 
300 
655,500 

2,000 

11,000 


833,800 


Land or 
Equipment 

Intra- 

District 

Equipment 

Total 


1,374 

251,012 

2, 700 

30 

4,829 



5,000 


85 

3,048 

52,550 

839 

751,394 


926 

35,161 

5,500 

57 

9,608 



11,000 

60,750 

3,311 

1,071,052 


QC 
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Budget.Form 10 

COST CENTER 

NAME: NORTH CENTRAL ZONE 

2 

MAINTENANCE PROGRAM 

4 

1970-71 Budget 






Contract 

Materials & 

Land or 

Intra- 


Project Name 

Pr.# 

Labor 

Services 

Supplies 

Equipment 

District 

Equipment 

Total 

Flood Control Facilities-Gen. 

26008 

10,153 




J 

271 

10,424 

Calabazas Creek 


26010 

11,844 

43,000 

10,000 


2,968 

67,812 

Daves Creek 


26033 

1,186 

1,000 

500 


73 

2,759 

El Camino Storm Drain 

26037 



2,000 

500 



2,500 

Guadalupe Slough 


26034 



8,000 

1,000 



9, 000 

Junipero Serra Creek 

26013 

1,186 

1,000 

500 


73 

2,759 

Regnart Creek 


26017 

10,661 

15,000 

6,000 


675 

32,336 

Rodeo Creek 


26018 



1,000 

100 


69 

1,169 

San Tomas Aquino Creek 

26019 

8,292 

20,000 

1,000 


712 

30,004 

Saratoga Creek 


26021 

3,553 

20,000 

4,000 


221 

27,774 

Smith Creek 


26023 

1,186 

1,000 

500 


73 

2,759 

Sunnyvale East 


26026 

5,922 

40,000 

8,000 


1,142 

55,064 

Sunnyvale West 


26027 

2,304 

10,000 

1,000 


78 

13,382 

Wildcat Creek 


26030 

14,215 

10,000 

' 

4,000 


2,416 

30,631 

Total 


70,502 

172,000 

37,100 


8,771 

288, 373 


a 

1 

1 

9 

1 

° 
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PROGRAM SUMMARY BY PROJECT 



Budget Form 10 


Project Name 


Planned Studies - 

Flood Emergency Manual 


COST CENTER 



NAME: NORTH CENTRAL ZONE 

2 

OPERATIONS PROGRAM 


1970-71 Budget 


Total 


Pr.# Labor 


Contract Materials & Land or Intra- 

, . . District 

Services Supplies Equipment Equipment 
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Planning Program 


Bay Front Levees 

This project is a study which will be undertaken to determine the 
requirements for flood protection from the tidal waters of San Francisco Bay, 
and the determination of the District's responsibility to provide such pro¬ 
tection. 

This is an allocated project; Zone C-l bears 25% of the cost of the 
total project, which is explained in the Introduction to the Budget. 

Alamitos Creek 

This project will result in completion of a report and hearing plans 
on the reach of the creek from the Town of New Almaden to the confluence 
df Alamitos and Guadalupe Creeks. This project is being planned in co¬ 
operation with the City of San Jose so that the end result will consist of a 
jointly-constructed flood plain park chain concept throughout the above 
mentioned reach of the creek. 

Calero Creek 

This project will result in completion of a report and hearing plans 
for the reach of Calero Creek from Calero Dam to the confluence of Calero 
and Alamitos Creeks. It is the second and final year of the study. As in 
the case of Alamitos Creek, it is anticipated that the end result will pro¬ 
duce a flood plain park chain concept. 

Guadalupe River 

This project is a two-part study. The first part will result in com¬ 
pletion of a report and hearing plans for the reach from Alamitos Creek 
confluence to Branham Lane. The second part is an office report on the 
lower reaches of the Guadalupe River, considering multipurpose operation 
of existing upstream reservoirs. 

Santa Teresa Creek 


This project will result in completion of a report and hearing plans 
on the entire reach of the creek. This is a combined study with Calero 
and Alamitos Creeks to produce a flood plain park chain concept. 
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Alamitos Creek 


This project will be improved in a flood plain concept in cooperation 
with the City of San Jose between its confluence with the Guadalupe Creek 
upstream of Golf Creek. The project contemplates the preparation of desig¬ 
nated floodway maps to be prepared after a public hearing on the project 
for adoption of flood plain zoning by the City of San Jose and the County of 
Santa Clara. Money has been budgeted to provide for purchase of portions 
of the Alamitos Creek right-of-way upstream of the Greystone Creek con¬ 
fluence . 

Calero Creek 

This project is limited to the preparation of designated floodway maps 
to be adopted by the County of Santa Clara and the City of San Jose after a 
public hearing on the project. 


Canoas Creek . 

This project provides curb cuts and driveways at Calero Avenue. At 
tho prosont ti ms , rnsintsrisncs V 6 hicl 9 s 2.1*0 rccjuirsd tc "jump 11 the curbs 
at this location. 


Greystone Creek 


In this project, funds are budgeted to cover litigation on current land 
acquisition activities on the reach of the creek between Almaden Expressway 
and Olive Branch Lane. 


Guadalupe Creek 

The reach of Guadalupe Creek from Hicks Road to the confluence with 
Alamitos Creek is planned as a flood plain park chain in cooperation with 
the City of San Jose. After a public hearing on the project, a designated 
flood plain map is to be prepared for adoption by the County of Santa Clara 
and the City of San Jose. Funds have been budgeted for the acquisition of 
portions of the right-of-way after the public hearing. The project also 
includes construction funds for the construction of levees in the lower 
portions of the creek where modifications in existing percolation ponds will 
be made in order to create the flood plain concept. 


Guadalupe River 

Two projects are included within the budget on the Guadalupe River. 
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The first project is the construction of a bridge to replace the existing 
Southern Pacific Crossing of the river in the Alviso area. The second proj¬ 
ect is the construction of a confluence structure and channel improvements 
on the Guadalupe River from the confluence of Los Gatos Creek and the 
Guadalupe River to San Carlos Boulevard. This project is to be improved 
in conjunction with plans of the City of San Jose to develop a park-like 
setting for the river in their redevelopment project. Coordination with the 
City's consulting engineers will be carried on, and it is anticipated that 
an agreement will be formulated whereby the District will contribute the 
cost of the normally proposed District improvement to the City for incor¬ 
poration into the City's project. 

Lone Hill Creek 

This project consists of the installation of a pipe culvert in Lone Hill 
Creek just downstream from Blossom Hill Road. This project will alleviate 
the danger and nuisance arising from use of the present open channel facility 
as a play area by school children. Further, the necessity for annual weed 
removal, which presently constitutes fire hazard, will be eliminated and the 
resulting level land strip can be used by the Town of Los Gatos for a mini¬ 
park . 

Los Gatos Cxeek 

This project contemplates the improvement of Los Gatos Creek from 
its confluence with the Guadalupe River to San Carlos Street. The project 
will consist of concrete channel lining due to the small amount of right-of-way 
available for channel improvements. Funds are also included for completing 
improvement of the Los Gatos Creek from 3,000 feet southwest of Campbell 
Avenue to the Kirk Dam which was started in Fiscal Year 1969-70 and for 
acquisition of right-of-way. 

Randol Creek 

This project will improve Randol Creek from Almaden Expressway 
upstream to a point southerly of Viewpoint Lane. The project consists of 
an unlined earth channel with drop structures to control erosion. 

Ross Creek 

This project provides funds to construct curb cuts and driveways at 
Sandy Lane and Leigh Avenue. At the present time, maintenance vehicles 
are required to "jump" the curbs at these locations. 
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Santa Teresa Creek 

This project consists of the preparation of designated floodway maps 
for the Santa Teresa Creek Project after a public hearing. The designated 
floodway maps will be presented to the City of San Jose and the County of 
Santa Clara for adoption. 
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Description 


Actual 

1968-69 


Revision #2 , 6/9/70 


Approved Requested Final 

1969-70 1970-71 1970-71 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year 
Less Encumbrances 

Available Cash-Begin. of Year 
Anticipated Revenue 

Secured Taxes (at $.17) 
Unsecured Taxes 
Interest 
Other 

Total Anticipated Revenue 


Total Cash and Revenue 



5,941,077 

6,628,334 

6,164,663 

647,481 

1,452,856 

1,019,921 

5,293,596 

5,175,478 

5,144,742 

1,319,996 

1,410,340 

1,474,282 

160,376 

150,000 

154,544 

220,000 

220,000 

220,000 


1,780,340 

1,848,826 

6,993,968 

6,955,818 j 

l - ,.. ... 

6,993,568 


EXPENDITURE SUMMARY 


Services & Supplies 

Administration Program 
Planning Program 
Maintenance Program 
Operations Program 
Total Services & Supplies 
Fixed Assets - Const. Program 
Structures & Improvements 
Equipment 

Total Fixed Assets 
Debt Services 
Total Expenditures 
Other Charges - Operating Res. 
Approp. for Contingencies 
General Reserve 
Total Expenditures & Reserve 



220,303 



123,962 

54,769 

142,603 

5,849 

148,314 

55,033 

168,990 

7,282' 

148,314 
55,033 
168,990 
7,282 

327,183 

379,619 

379,619 

3,885,158 

5,407,908 

5,407,908 

3,885,158 

5,407,908 

5,407,908 

4,212,341 

5,787,527 

5,787,527 

268,177 

2,513,450 

557,000 

611,291 

557,000 
649,041 

6,993,968 

6,955,818 

6, 993,568 
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COST CENTER 

3 

• 


J Budget Form 11 

NAME: CENTRAL ZONE 

No. | 

PROGRAM SUMMARY 

1970-71 Budget 


Programs 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Administration (includes Debt Serv„) 

129,854 

14,978 



3,482 

148,314 

Planning 

38,562 

15,475 



996 

55,033 

Construction 

306,938 

3,653,030 


1,439,700 

8,240 

5,407,908 

Maintenance 

54,530 

87,500 

17,000 


9, 960 

168,990 

! Operations 

7, 090 




192 

7,282 

Total Expenditures 

536,974 

3,770,983 

17,000 

1,439,700 

22,870 

5,787,527 

Appropriation for Contingencies 





' 

557,000 

Reserve 





• 

649,041 

Cost Center Total 






6,993,568 
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Budget Form 10 

COST CENTER 

NAME: CENTRAL ZONE 

3 

ADMINISTRATION PROGRAM 

■ 

1970-71 Budget 

Project Name 

Pr.# 

1 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Administrative Projects 

36006 

43,093 





1,196 

44,289 

Insurance 


30005 



2,978 





2,978 

Ordinance Administration 

36001 

66,895 

12,000 




1,723 

80,618 

Planned Studies 


30004 

1,429 





43 

1,472 

Unplanned Studies 


30009 

18,437 





520 

18,957 

Total Administration Prog. 


129,854 

14,978 


1 

3,482 

148,314 

Debt Service 










Total (Includes Debt Serv.) 


129,854 


14,978 


3,482 


148,314 
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COST CENTER 



NAME: CENTRAL ZONE 

3 

PLANNING PROGRAM 


1970-71 Budget 


Project Name 


Planned Studies - 
Bay Front Levees 

Alamitos Creek 

Calero Creek 

Guadalupe River 

Santa Teresa Creek 


Pr.# 


30004 

30010 

30012 

30015 

30027 


Labor 


3,934 

2,612 

2,612 

26,792 

2,612 



38,562 



15,475 


55,033 
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Budget Form 10 

COST CENTER 

NAME: CENTRAL ZONE 

3 

CONSTRUCTION PROGRAM 

3 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

: 

Total 

Alamitos Creek 


30010 

29,042 

167,000 


330,500 

798 

527,340 

Calero Creek 


30012 

4,165 





125 

4, 290 

Canoas Creek 


30011 



1,000 





1,000 

Greystone Creek 


30014 

957 

1, 000 


9,000 

25 

10,982 

Guadalupe Creek 


30026 

45,774 

434,380 


500,900 

1,239 

982,293 

Guadalupe River 
Guadalupe River 

Lone Hill Creek 


30015 

30015 

30019 

24,276 
8,415 

12,504 

650,200 
915,600 

123,450 


62,500 

655 

219 

335 

737,631 

924,234 

133,289 

Los Gatos Creek 


30020 

12] , 783, 

1,103,400 


333,800 

3,220 

1,562, 203 

Randol Creek 


30029 

57,046 

255,000 


203,000 

1,535 

517,581 

Ross Creek 


30023 



4, 000 



i 


4,000 

Santa Teresa Creek 

30027 

2,976 

i 

• 




89 

3,065 

Total 


306,938 

3,653,030 


1,439,700 

8,240 

5,407,908 


S3 

a 


CD 

CD 
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Project Name 


COST CENTER 



NAME: CENTRAL ZONE 

3 

MAINTENANCE PROGRAM 


1970-71 Budget 


Flood Control Facilities 
General 

Canoas Creek 

Golf Creek 

Greystone Creek 

Guadalupe Creek 

Guadalupe River 

Lone Hill Creek 

Los Gatos Creek 

Randol Creek 

Ross Creek 


Pr.# 


36008 

36011 

36013 

36014 
36026 

36015 

36019 

36020 
36029 
36023 



Labor 

Contract 

Services 

Materials & 
Supplies 

10,153 



3,553 

12,000 

3,000 

7,107 

8,000 

2,000 

4, 739 

4,000 

1,000 

1,186 

2,000 

500 

10,021 

40/000 

5,000 

1,186 

2,000 

500 

4,739 

4,000 

1,000 

2,371 

500 

1,000 

9,475 

15,000 

3,000 

54,530 

87,500 1 

17,000 
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Budget Form 10 

COST CENTER 

NAME: CENTRAL ZONE 

3 

OPERATIONS PROGRAM 

5 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Planned Studies - Flood 
Control Operation 

30004 

5,955 





160 

6,115 

Planned Studies - Flood 
Emergency Manual 

30004 

1,135 

! 

'! 




32 

1,167 

Dotal 


7.090 



| 

192 

7,282 


m 

a 



IE3 



jRSjfj 


H 
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EAST ZONE 
Planning Program 


Bay Front Levees 

This project is a study which will be undertaken to determine the 
requirements for flood protection from the tidal waters of San Francisco 
Bay, and the determination of the District's responsibility to provide such 
protection. 

This is an allocated project. Zone E-l bears 25% of the cost of the 
total project, which is explained in the Introduction to the Budget. 

Planned Studies - Preparation of East Zone Bond Report 

This project consists of preparing a combined hearing report on which 
a bond election can be held. The project will consist of consolidating 
existing hearing reports into one consolidated report. 

Coyote Creek 

This project will result in completion of a report and hearing plans 
on the reach of Coyote Creek from Anderson Dam to San Francisco Bay. 

Evergreen Creek 

This project will result in the completion of a report and hearing plans 
on the reach of Evergreen Creek from the foothills to the confluence with 
Thompson Creek. 

Fisher Creek 


This project will result in the completion of a report and hearing plans 
for the entire reach of Fisher Creek. 

Thompson Creek 

This project consists of an office report for the purpose of updating 
the existing hearing plans on Thompson Creek and for inclusion in the con¬ 
solidated East Zone Bond Report. 

Upper Penitencia Creek 


This project consists of an office report for the purpose of updating 
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the existing hearing plans on Upper Penitencia Creek for inclusion in the 
consolidated East Zone Bond Report. 

YerbaBuena Creek 


This project consists of an office report for the purpose of updating 
the existing hearing plans on Yerba Buena Creek for inclusion in the con¬ 
solidated East Zone Bond Report. 

Construction Program 


Berryessa Creek 

This project consists of the construction of a culvert by the City of 
Milpitas on Berryessa Creek at Calaveras Boulevard. The funds budgeted 
are for payment to the City of Milpitas for the District's share of costs of 
the culvert structure and for acquisition of land. 

Calera Creek 

This project consists of the construction of a box culvert on Calera 
Creek at Escuela Parkway in Milpitas. 

Coyote Creek 

This project consists of improvements to Coyote Creek from Trimble 
Road to the Nimitz Freeway. The material excavated from the Coyote Creek 
channel will be used for the railroad approach fills in the Central Zone to 
raise and construct a new railroad bridge in the Alviso area on the Guadalupe 
Creek. There are also funds budgeted for land acquisition on Coyote Creek 
between the Old Oakland Highway and the vicinity of Berryessa Road. 

Norwood Creek 


This project consists of the relocation of a gas main crossing Norwood 
Creek. Pacific Gas and Electric Company will accomplish the relocation 
with payment by the District pursuant to an existing agreement. 

Silver Creek - Lower 

This project consists of an interim improvement of Silver Creek be¬ 
tween Murtha Drive upstream to the future Nomood Creek confluence. The 
project will provide drainage, but not full floodway capacity, for Silver 
Creek so that the presently developing Eastridge Shopping Center may be 
drained and increased drainage from that development will not create addi¬ 
tional flood problems on Silver Creek. This project contemplates the 
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lowering of major gas mains belonging to Pacific Gas and Electric Company 
for which funds are budgeted herein. Silver Creek is also to be realigned 
between Capitol Avenue upstream to Murtha Drive, including the construc¬ 
tion of a new box culvert for the Story Road crossing. 

Silver Creek Diversion 

This project will divert the headwaters of Silver Creek near the base 
of the foothills directly into Coyote Creek. This project will be staged in 
construction because of limited funds in the East Zone. The project for 
1970-71 will construct the necessary tunnel under Bayshore Freeway, the 
confluence structure with Coyote Creek and an interim channel connecting 
these two points. 

Thompson Creek 

Pursuant to an agreement with the County of Santa Clara, the County 
will perform work on Thompson Creek from upstream of Quimby Road to the 
confluence with Silver Creek. The work to be performed by the County is 
to be coordinated with the District's construction on Lower Silver Creek. 
Pursuant to the terms of the agreement, the District is required to reimburse 
the County the cost of land required for the channel right-of-way. In 
addition, funds are budgeted in this project to lower high-pressure gas 
mains of Pacific Gas and Electric Company. 

Penitencia Creek - Upper 

This project consists of the relocation of a gas main just downstream 
from Capitol Avenue. This project also includes funds for realignment of 
Penitencia Creek in the area of Capitol Avenue in conjunction with work 
being performed by the State Division of Highways. At this location, the 
State is installing a bridge in a new location for Penitencia Creek and the 
District's project includes funds for land acquisition to coordinate the 
channel realignment with the Division of Highways. 
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Description 


Revision #2, 6/16/70 


Actual Approved Requested Final 

1968-69 • 1969-70 1970-71 1970-71 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year 
Less Encumbrances 

Available Cash-Begin. of Year 
Anticipated Revenue 

Secured Taxes (at $.23) 
Unsecured Taxes 
Interest 
Other 

Total Anticipated Revenue 


and Revenue 



1,849,946 

303,324 

1,901,163 

206,559 

1,546,622 

1,694,604 

749,869 

70,009 

75,000 

•500,000 

819,850 

65,000 

70,000 

500,000 

1,394,878 

1,454,850 

2 ; 941.500 

1 UQ ARA. 

__T ~ T. *. ‘ ~ ' L 


1,787,757 
244,638 

1,543,119 


854,620 
72,395 
70,000 
500,000 


1,497,015 


o r\ a n i o a 


EXPENDITURE SUMMARY 


Services & Supplies 





Administration Program 


106,102 

287,617 

287,617 

Planning Program 


134,198 

137,874 

137,874 

Maintenance Program 


133,188 

302,455 

302,455 

Operations Program 


6,682 

7,282 

7,282 

Total Services & Supplies 

222,247 

380,170 

735,228 

735,228 

Fixed Assets - Const. Program 





Structures & Improvements 
Equipment 

714,680 

2,433,925 

2,245,332 

2,136,012 

Total Fixed Assets 

7.14, 680 

2,43>, 925 

2,245,332 

2,136,012 

Debt Services 





Total Expenditures 

936,927 

2,814,095 

2,980,560 

2,871,240 

Other Charges - Operating Res. 





Approp. for Contingencies 


42,213 

100,000 

100,000 

General Reserve 


85,192 

68,894 

68,894 

Total Expenditures & Reserve 


2,941,500 

3,149,454 

3,040,134 | 



















































COST CENTER SUMMARY BY PROGRAM 


1 COST CENTER 4 

| Budget Form 11 NAME: EAST ZONE No. 

. PROGRAM SUMMARY 

1970-71 Budget 

f 

j 

f Programs 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Administration (Includes Loans 

Payable) 

Planning 

Cons truetion 

Maintenance 

Operations 

119,709 

95,528 

74,482 

50,126 

7,090 

164,689 

39, 875 

1,388,249 

220,000 

17,600 

671,300 

.’..— 

3,219 

2,471 

1,981 

.14,729 

192 

287,617 

137,874 

2,136,012 

302,455 

7,282 

Total Expenditures 

346,935 

1,812,813 

17,600 

671,300 

22,592 

2,871,240 

| Appropriation for Contingencies 

Reserve 

• 



. 

■ 

100,000 

68,894 

Cost Center Total 






3,040,134 
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PROGRAM SUMMARY BY PROJECT 


Budget Form 10 , 

COST CENTER 

NAME: EAST- 

-ZONE 

4 

ADMINISTRATION PROGRAM 

■ 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Administrative Projects 

46006 

39,525 





1,082 

40,607 

Insurance 


40005 



2,689 





2,689 

Ordinance Administration 

46001 

61,276 

12,000 




1,611 

74,887 

Planned Studies 


40004 

1,429 





43 

1,472 

Unplanned Studies 

40009 

17,479 

.... .. - 1 


- 



483 

17,962 

Total Administration Prog. 


119,709 

14,689 



3,219 

137,617 

Loans Payable - Sierra Creek 



150,000 

! 

1 

i 

l 


150,000 

Total (Includes Loans Payable 


119,709 

164,689 


1 

3,219 

287,617 


m 

a 

52 

i— * 

.NO 

C n 
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PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: EAST ZONE 

4 

PLANNING PROGRAM 

2 

1970-71 Budget 

Project Name 

Pr .# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Planned Studies: 

Bay Front Levees 

40004 

i 

i 

3,934 

12,875 


’ 


107 

16,916 

East Zone Bond Report 

40004 

7,220 

4,500 




192 

11,912 

Coyote Creek 
Evergreen Creek 
Fisher Creek 


40021 

40045 

40023 

56,255 

1.422 

1.423 

17,000 

400 

600 




1,438 

36 

36 

74,693 

1,858 

2,059 

Thompson Creek 


40047 

5,224 

2,000 




142 

7,366 

Upper Penitencia Creek 

40032 

16,248 

2,500 




413 

19,161 

Yerba Buena Creek 

40046 

3,802 

j 

i 

{ 




107 

i 

3,909 

Total 


95,528 

39,875 



2,471 

137,874 


a 

o 

I 

1 
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Budget Form 10 

COST CENTER 

NAME; EAST ZONE 

4 

CONSTRUCTION PROGRAM 

3 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Berryessa Creek 


40017 

957 

16,369 


! 

35,500 

25 

52,851 

Calera Creek 


40018 

2,173 

53,000 


! 


53 

i 55,226 

Coyote Creek 


40021 

21,324 

337,300 


51,100 

: 

576 

410,300 

Norwood Creek 


40042 


• 

50,000 





50,000 

Silver Creek Lower 

40026 

42 ,,262 

500,900 


97,000 

1, 129 

641,291 

Silver Creek Diversion . 

40038 

7,117 

282,280 


75,500 

182 

365,079 

Thompson Creek 


40047 



80,000 


325,000 


405,000 

Upper Penitencia 

•Creek 

40032 

649; 

1 

1 

68,400 

! 


87,200 ' 

: 

16 

1 

156,265 

Total 


74,4«2 

1 

1,388,249 

..————— „ J 

671,300 

1,981 

2,136,012 




























PROGRAM SUfllMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: EAST-1 ZONE 

4 

.MAINTENANCE PROGRAM 

4 

1970-71 Budget 



1 



Contract 

Materials & 

Land or 

Intra- 


Project Name 

Pr.# 

Labor 

Services 

Supplies 

Equipment 

13 -L 2d UlLl 

Equipment 

Total 

Flood Control Facilities - 



i 






General 


46008 

9,489 




271 

9,760 

Berryessa Creek 


46017 

4,731 

10,000 

2,000 


2,561 

19,292 

Coyote Creek 


46021 

19,3 

21 

168,000 

5,000 


6,179 

198,500 

Cribari Creek 


40036 

1,186 


100 

• 

56 

1,342 

Los Coches 


46025 



3,000 

1,000 



4,000 

Miguelita Creek 


46029 



2,000 

500 



2,500 

North Babb Creek 


46012 



2,000 

500 



2,500 

Penitencia Creek 

(Lower) 

46033 

7,107 

4,000 

1,000 


2,708 

14,815 

Penitencia Creek 

(Upper) 

46032 

3,553 

4,000 

1,000 


■ 186 

8,739 

Piedmont Creek 


40031 

i 

| 


1, 000 

500 



1,500 

Sierra Creek 


4603 7 



4,000. 

1,000 



5,000 

Silver Creek (Lower) 

46026 

4,739 

15,000 

3,000 


2,768 

25,507 

South Babb Creek 


46013 



2,000 

500 



2,500 

Thompson Creek 


40047 



3,000 

1,000 



4,000 

Tularcitos Creek 


40040 

| 


2,000 

500 



2,500 

Total 


50,126 

220,000 

17,600 


14,729 

302,455 


cn 


cn 

cn 


cn 

o 





























Budget Form 10 


COST CENTER 
NAME: EAST-1 ZONE 


Project Name 

Planned Studies - Flood 
Control Operations 

Planned Studies - Flood 
Emergency Manual 


Pr.# 

40004 

40004 



PROGRAM SWIMARY BY PROJECT 




OPERATIONS PROGRAM 


1970-71 Budget 


Labor 


Contract Materials & Land or Intra- , 

Dis trict 

Services Supplies Equipment Equipment 


Total 
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ZONE E-2 

Construction Program 

Olive Drive - Porter Lane Storm Drainage Project 

Construction of this project by the County of Santa Clara is the 
final obligation of the District to provide storm drainage facilities pur¬ 
suant to the terms of the existing agreement with the County. Funds are 
budgeted for this project to conclude the District's obligation. 



Budget Form 20.1 


E-2 ZONE COST CENTER 
1970—71 Budget 


D 

169 

S 

58 


Description 


Actual 

1968-69 


Approved 

1969-70 


Requested 

1970-71 


Final 

1970-71 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year 
Less Encumbrances 

Available Cash-Begin. of Year 
Anticipated Revenue 

Secured Taxes (at $.18) 
Unsecured Taxes 
Interest 
Other 

Total Anticipated Revenue 


Total Cash and Revenue 



5,929 

23,844 

5,929 

23,844 

15,040 

16,195 

911 

861 

800 

. 800 

12,520 


29, 271 

17,856 

35,200 

41.700 

1 


23,201 


23,201 


16,491 

818 

800 


18,109 


41 ..310 i 

- 


EXPEND!TURE SUMMARY 


Services & Supplies 

Administration Program 
Planning Program 
Maintenance Program 
Operations Program 
Total Services & Supplies 
Fixed Assets - Const. Program 
Structures & Improvements 
Equipment 

Total Fixed Assets 
Debt Services 
Total Expenditures 
Other Charges - Operating Res. 
Approp. for Contingencies 
General Reserve 
Total Expenditures & Reserve 


56,615 


56,615 


56,615 



3,200 


33,200 


33,200 

1,000 

1,000 


35,200 


13,300 


13,300 

26,400 


26,400 


39,700 

1,000 

1,000 


41,700 


12,910 


12,910 

26,400 


26,400 


39,310 

1,000 

1,000 


41,310 














































COST 



Administration 

I 

I Planning 

I 

| Construction 

{ 

; Maintenance 
Operations 

Total Expenditures 
| Appropriation for Contingencies 
j Reserve 

I ' " 


Cost Center Total 


JTER SUMMARY BY PROGRAM 



. PROGRAM SUMMARY 

1970-71 Budget 


Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 


12,910 

26,400 




12,910 

26,400 


3 3,310 



. .1 . . .. 

39,310 




' 

' 

. 

.1,000 

1,000 







41,310 
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PROGRAM SUMMARY BY PROJECT 



Budget Form 10 


Project Name 


Loans Payable - District 
Fund 


COST CENTER 



NAME: EAST-2 ZONE 


ADMINISTRATION PROGRAM 


■I 


Pr.# 


Labor 


Contract Materials & Land or Inura- 

, . . District 

Services Supplies Equipm ent E quipment 


1970-71 Budget 


Total 


12,910 
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PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: e-2 ZONE 

■ 

Construction PROGRAM 

■ 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Storm Drainaqe Project: 

County of Santa Clara 

Olive Drive - Porter Lane 


i 

t 

! 

| 

26,400 

1 

1 

! 


26,400 









Total 


26,400 


26,400 


























Budget Form 20.1 


SOUTH ZONE COST CENTER 
1970-71 Budget 


D 

175 

S 

63 


Description 


Actual- Approved 
1968-69 1969-70 


Requested 

1970-71 


Final 

1970-71 


REVENUE SUMMARY 


Estimated Cash-Begin. 

of Year 

Less Encumbrances 


Available Cash-Begin. 

of Year 

Anticipated Revenue 


Secured Taxes (at $ 

.19) 

Unsecured Taxes 


Interest 


Other 


Total Anticipated Revenue 


j Total Cash and Revenue 



331,471 

1,200 

269,571 
15,025 

212,496 

6.404 


330,271 

254,546 

206,092 


106,597 

7,097 

10,000 

724,585 

177,404 

6,500 

2,000 

1,226,059 

172,745 

8,518 

2,000 

1,277,154 


848,279 

1,411,963 

1,460,417 

1 

1,178,550 

l k no 

W V | ^ 

i a a a cn g 


EXPENDITURE SUMMARY 


Services & Supplies 
• Administration Program 
Planning Program 
Maintenance Program 
Operations Program 
Total Services & Supplies 
Fixed Assets - Const. Program 
Structures & Improvements 
Equipment 

Total Fixed Assets 
Debt Services 
Total Expenditures 
Other Charges - Operating Res, 
Approp. for Contingencies 
General Reserve 
Total Expenditures & Reserve 


53,699 
29,956 


29,956 



62, 

335 

37, 

203 

35, 

646 

_ 5, 

897 

141, 

081 

975, 

359 

975, 

359 

1,116, 

440 

25, 

000 

37, 

110 


277,587 277,587 

5,289 5,289 

58,392 ■ 58,392 

1,167 1,167 


342,435 342,435 

1,268,302 1,268,302 


1,268,302 


1,610,737 

10,000 
45,772 


i 

1,666,509 } 1,666,509 










































SOUTH ZONE 



Alamias Creek 


Planning Program 


This project consists of preparation of a report and hearing plans for 
Alamias Creek including the diversion of the creek into Llagas Creek in the 
vicinity of Leavesley Road. 

Construction Program 

Lower Llagas Creek 


This project is to be funded under Public Law 566, with construction 
funds being paid for by the Federal Government and right-of-way acquisition 
to be initially paid for by the District and reimbursed by the State. During 
1970-71 property maps and descriptions will be completed for all property 
acquisition necessary for the Lower Llagas Creek project between the Pajaro 
River upstream to Maston and Rucker Avenues including the Ronan Diversion 
and those channels westerly of Gilroy. Funds budgeted for 1970-71 also 
include sufficient money to purchase rights-of-way in the amount of 
$757,700. 

Upper Llagas Creek 

This project is also being funded for construction by the Federal 
Government under Public Law 566 with right-of-way acquisition to be 
initially purchased by the District and later reimbursed by the State of 
California. During 1970-71 property maps and descriptions will be com¬ 
pleted for property acquisition on the Upper Llagas Creek between Mas ten 
Avenue to north of Morgan Hill. Funds are budgeted for the acquisition of 
such right-of-way in the amount of $300,000. 

Public Law 566 


This is work in support of the Upper Llagas and Lower Llagas Creek 
projects to be funded under Public Law 566 but which is not reimbursable 
by either the State or Federal Government. Funds are budgeted for the 
coordination with the Division of Highways which is constructing portions 
of the Upper and Lower Llagas Creeks in order to obtain the excavated 
material for use in highway construction. Funds are also included for 
demolition contracts to remove structures from channel rights-of-way.being 
acquired for the District by the Division of Highways. Also included in 
the project are funds necessary for right-of-way acquisition for fire pro¬ 
tection measures. 
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COST CENTER SUMMARY BY PROGRAM 


1 Budget Form 11 

COST CENTER 

NAME: SOUTH ZONE 

5 

No. 

PROGRAM SUMMARY 

1970-71 Budget 

— 

1 

1 Programs 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

1 Administration (Includes Debt Serv.) 

69,806 

205,921 



1,860 

277,537 

Planning 


4,638 

500 



151 

5,289 

Construction 


123,269 

43,800 


1,097,865 

3,368 

1,268,302 

Maintenance 


8,953 

46,000 

3,200 


239 

58,392 

| Operations 


1,135 




32 

1, 167 

Total Expenditures 

207,801 

296,221 

3,200 

1,097,865 

5,-650 

1,610,737 

Appropriation for Contingencies 

I Reserve 





• 

10,000 

45,772 

Cost Center Total 






1,666,509 































Budget Form 10 


COST CENTER 
NAME: SOUTH ZONE 


Project Name 


Pr .# 


Administrative Projects 


56006 


Insurance 


50005 


Ordinance Administration 


56001 


Planned Studies 


50004 


Unplanned Studies 


50009 


Total Administration Prog. 


Loan Payable - District Fun 


Total (Includes Debt Serv.) 



ADMINISTRATION PROGRAM 


Contract Materials & Land or 


1970-71 Budget 


17,481 

41,937 
1,429 
8, 959 



69,806 205,921 


1,860 277,587 































PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: SOUTH ZONE 

• 5 

PLANNING PROGRAM 

2 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Alamias Creek 

50029 

4,638 

l 

500 


* 

151 

5,289 

Total 


4,638 

500 



151 

5,289 


m 


1 

jjj 

■ 


■ 


























Budget Form 10 


COST CENTER 
NAME: SOUTH ZONE 


Project Name 

Lower Llagas Creek 
Public Law 566 
Upper Llagas Creek 


Pr.# 

50028 

50030 

50027 


Total 



CONSTRUCTION PROGRAM 


1970-71 Budget 


Labor 


Contract Materials & Land or Intra- 

Dis trxct 

Services Supplies Equipment Equipment 


Total 


26,476 


21,400 


766,265 


814,823 


33,235 


1,000 


7,100 


42,243 


63,558 


21,400 


324,500 


1,778 


411,236 


123,269 


43,800 


1,097,865 


3,368 1,268,302 





























PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: SOUTH ZONE 

5 

MAINTENANCE PROGRAM 

4 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Flood Control Facilities - 
General 

. 56008 

8,953 





239 

9,192 

Gavilan Creek 


50026 


: 

1,000 

100 




1,100 

Jones Creek 


56011 



4,000 

500 




4, 500 

Little Llagas Creek 

50012 



1,000 

100 




1,100 

Llagas Creek 


56010 



6,000 

500 




6,500 

Miller Slough 


56015 



3,000 

500 




3,500 

Pajaro River ■ 


'56016 



28,000 

1,000 




29,000 

Princevalle Drain 

56017 



3,000 

500 




3,500 

Total 

| 8,953 

46,000 

3,200 


239 

58,392 




























PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: SOUTH ZONE 

5 

OPERATIONS PROGRAM 

5 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Planned Studies - Flood 
Emergency Manual 

50004 

i 

1,135 

; 

1 

i 

I 

} 

i 


• 

32 

1,167 

Total 


1,135 




32 

1,167 


a 

a 

1 

1 

m 


H 

























WATER UTILITY ENTERPRISE' FUND 


Revenues and expenditures in the Water Utility are accounted for on 
an enterprise fund basis. However, to maintain a consistency of format 
within this Budget, the summary of revenues and expenditures is set forth 
in the same format as the Flood Control Zones . In addition there is pro¬ 
vided a memorandum of income and costs which is in the nature of an 
operating statement, showing income as either operating or nonoperating 
income and costs as they are related to raw water, treated water, and 
other categories. Both the summary of revenues and expenditures and 
the memorandum of income and costs provide comparative columns for 
previous years expenditures. 



Budget Form ,20.2 


WATER UTILITY ENTERPRISE FUND 
1970-71 Budget 


p 

334.. 

s 

71 


Description 


Actual 

Approved 

Requested 

Final 

1968-69 

1969-70 

1970-71 

1970-71 


REVENUE SUMMARY 


;Estimated Cash-Begin. of Year 
'Less Encumbrances 

Available Cash-Begin. of Year 

^Anticipated Revenue 

Secured Taxes-Zone R-l @$1.00 
I Water Fund (L & I) @$.05 

■ Zone W-l (L & I) @$.02 

Zone W-3 (L) @$.37 

| SCVWCD Debt.Serv.(L)@$.034 
Interest 
Other 

! 

8 Total Anticipated Revenue 


Total Cash and Revenue 


L Si I - Land and Improvements 


2,930,416 

5,566,635 

4,354,100 

4,051,094 


1,821,466 

922,300 

848,534 

2,930,416 

3,745,169 

3,431,800 




3,500 

4,310 

1,034,745 

1,172,856 

1,301,800 

1,312,577 



435,000 

435,000 

33,268 

45,948 

51,400 

53,460 

3,674 

3,762 

3,787 

3,613 

285,600 

216,824 

195,000 
5,847,60s 1 

195,000 

\ 

5,196,022 

5,907,127 

6,265,985 


7 7 AO. U7 

•~t a ^ r> a /\ 

/ , OOO , U^7U 

8,269,345 

, - , - 

' ~ 

9,483,725 

11,091,686 

11,269,890 

11,472,505 


L - Land Only 


EXPENDITURE SUMMARY 


I Services & Supplies 

Administration Program 
Planning Program 
Maintenance Program 
Operations Program 

|Total Services & Supplies 
^ixed Assets - Const. Program 
Structures & Improvements 
| Equipment 

- total Fixed Assets 
• debt Service 

Total Expenditures 
Other Charges & Operating Res. 
Approp. for Contingencies 
, General Reserve 



657,899 
394,708 
630,313 
3,476,654 3, 


819,224 
239,705 
725,418 
944,846 


5,230,729 5,159,574 5,729,193 


150,423 

17,210 


167,633 

1,966,423 


1,992,511 1, 

1,205 


1,993,716 
2,237,577 


859,256 
166,800 


7,364,785 9,390,867 { 9,914,111 


930,000 
770,819 1, 


2,118,940 


9,483,725 11,091,686 


261,000 

094,779 


n otal Exp enditures & Rese rve _ 

1) Total of lines 7, 9 & 11 from Memo of Income & Costs-- 

2) To be funded as follows: From W.U, Operating Fund No. 

From W.U. Construction Fund 


819,224 12 
239,705 13 
725,418 14 
3,944,846 15 

5,729,193 16 
1,859,256 17 

166,800 jia 

19 
2C 

9,914,111bi 

261,000 
1,297,394 


on following page, 
778 $ 76,056 

No. 7801,150,000 


7 noa ncc 
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Budget Form ■ 21 


1970-71 Budget 

MEMORANDUM OF INCOME AND COSTS 


Description 



Actual 

Approved 

Requested 

Final 

1968-69 

1969-70 

1970-71 

1970-71 


INCOME 


; Estimated Cash-Begin. of Year 
i Less Encumbrances 

| Available Cash-Begin- of Year 

i Anticipated Revenue 
I OPERATING INCOME 
■ Ground Water Charges 
Surface Water Charges 
Treated Water Charges 
Other 

I 

j Total Operating income 

, NON-OPERATING INCOME 
| Interest on Investments 

* Refunds on Advances 

| Ad Valorem Taxes 

i Other 


2,930,416 


2,930,416 


3,894,400 

78,745 

585,714 


5,566,635 
1,821,466 


4,354,100 4,051,094 1 

922,300 848,534 2 


3,745,169 3,431,800 3,202,560 3 


3,973,700 

83,122 

1,231,521 


3,672,000 3,672,000 4 

59,200 59,200 5 

1,897,500 1,897,500 6 


4,558,859 5,288,343 5,628,700 5,628,700 


285,600 

613,757 

1,071,687 

23,406 


Total Non-Operating Income) i, 994,450 


Total Cash and Revenue 


9,483,725 


COSTS 


216,824 
606,580 
1,222,566 
12,204 


2 , 0^8 , 1 /4 


1,091,686 


195,000 195,000 

189,655 585,655 

1,795,487 1,808,960 
29,248 51,630 


^,z09,^9u| 2,641,240 


11,269,89011,472,505 


EXPENDITURES 

Raw Water 

Treated Water 

Accounts Payable 

In-County Credit 

Bond Interest-Debt Service 

3,887,399 
546,214 
607,000 
190,116 
1,245,423 

Total Expense 

6,476,152 

FIXED ASSETS 

Construction 

Equipment 

150,423 

17,210 

Total Fixed Assets 

167,633 

BOND REDEMPTION 

Bond Principal-Debt Service 

721,000 

Total Expenditures 

7,364,785 

OPERATING .RESERVE 

2,118,940 

Total Expenditures & Reserve 

9,483,725 


716,260 


187,540 


4, 522,943 4,522, 943 14 
972, 19Q 972,190 15 

16 

234,060 234,060 17 

1,367,862 1,367,862 


7,097,055 7,097,055 



1,205 



166,800] 166,800 


167,633 1,993,716 2,026,05S 2,026,056 


791,00q 791,000 




































































WATER UTILITY SUMMARY BY PROGRAM 


Budget Form 11 


COST CENTER A11 

NAME: ALL-WATER UTILITY No. 


PROGRAM SUMMARY 


1970-71 Budget 


I Programs 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

; 

Administration (Incl. Debt Service) 

417,012 

2,542,345 

14,674 


12,221 

2, 986, 25: 

Planning 

178,534 

49,100 



3,905 

231,53? 

Construction 

352,344 

322,000 

10,500 

1,332,000 

9, 212 

2, 026, 05< 

Maintenance 

421,727 

147,940 

99,800 


55,951 

725,41$ 

Operations 

609,455 

3,063,662 

243,148 


28,581 

3,944, 84< 

Total Expenditures 

1,979,072 

6,125,047 

368,122 

1,332,000 

109,870 

9,914, n: 


d 

T 

01 

00 -Q 

sj CO ^ 
CO 
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SOURCE OF SUPPLY COST CENTER 


Administration Program 


There are four projects in the administration program that are peculiar 
to the source of supply cost center. These projects are: 

In -County Credit 


This project provides funds for reimbursement of prorated taxes to the 
cities or special districts as approved by the governing board of the District 
per resolution adopted November 23, 1964. Anticipated reimbursements to 
the cities or special districts are as follows: 


Milpitas 
Mountain View 
Palo Alto 
Sunnyvale 
Purissima Hills 
Total 


$ 13,576 
$ 49,698 
$ 84,882 
$ 79,305 
$ 6,599 
$234,060 


State Water Project 


T 1 V* ■» s* ■»4 r-. /-*+• -fi i i-i/4 o r~ 

xijlxo wj o w u J.UIJ.UO xwa 


/~* »*» V-\ V*—1 1 1 4 4 /** VN *% VS /4 

yt/iiOiUJ. 1J.UXuon 


coordination activities associated with the State of California for that 
portion of the South Bay Aqueduct'serving Santa Clara County. 


Federal Water Project 

This project provides funds for costs to cover general liaison and 
coordination activities associated with the Federal Government related to 
the San Felipe Division of the Central Valley Project, including the 
District's contribution to the San Felipe Committee. 

Hetch-Hetchy Project 

This project provides funds for liaison and coordination of activities 
associated with the City of San Francisco relative to the Hetch-Hetchy 
Water System. 


Planning Program 


Planned Studies - Lexington Reservoir 

The purpose of this study is to establish a yield curve for Lexington 
Reservoir (or other reservoir sites upstream from Lexington Reservoir) and 
to define the criteria for the possible enlargement of this facility in 
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connection with the possible relocation of Highway Route 17. 

Planned Studies - Coyote Creek Dam Site Investigation 

This project consists of a preliminary investigation of potential dam 
and reservoir sites on Coyote Creek and is a continuation of the work 
started in 1969-70. The investigation for 1970-71 includes a reconnaissance 
of selected dam and reservoir sites, a preliminary geological investigation, 
a preliminary yield and reservoir size determination, and preliminary cost 
estimates. 

Anderson Dam and Reservoir 

This project is to study and monitor the existing and potential slides 
at Anderson Reservoir. The project will include recommendations for mon¬ 
itoring, setting up of monitoring stakes, making measurements, geological 
analyses and recommendations for remedial work. 

Calero Dam and Reservoir 

This project consists of liaison time with the State relative to our 
Davis-Grunsky application and Phase II of the geologic and engineering 
feasibility investigation of Calero Dam and P.eservcir. Activities will in¬ 
clude final review of proposed contract, continued liaison with State, 
supervision of District's consultant (Phase II Geologic and Engineering Study) 
and a comment and review of consultant's findings. The Phase II Geologic 
and Engineering Study will include an investigation of earthwork construction 
materials, existing and expanded embankments and footings, foundation 
conditions at spillway and outlet works, and reservoir slope stability. This 
includes field survey work and drafting time. 

Work on Calero Dam and Reservoir also includes a continuation of 
the District's seepage investigation of the right abutment on the main Dam. 
This project will include the drilling of test holes and installation of piezom¬ 
eters along with a monitoring program. Also included is a review of soils, 
drawings of cross sections and seepage profiles, a review of seepage con¬ 
ditions, and liaison with the State Division of Safety of Dams. This in¬ 
vestigation is required by the State Division of Safety of Dams. 

Construction Program 
Almaden Dam and Reservoir 


This project consists of raising and housing the downstream valve 
operator shaft. 
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Anderson Dam and Reservoir 

This project consists of the installation of fencing at the Reservoir 
Spillway and the installation of a guardrail at the dam crest. 

Calero Dam and Reservoir 

This project consists of land acquisition for the land required for 
water supply and recreation purposes under the District's application for 
Davis-Grunsky Grants. It also includes the installation of fencing at the 
spillway. 

Coyote Dam and Reservoir 

This project consists of installation of fencing at the spillway. 
Guadalupe Dam and Reservoir 

This project consists of installation of fencing at the spillway and 
the installation of a guardrail at the dam crest. 

Lexington Dam and Reservoir 

This project consists of installation of fencing at the spillway and 
the installation of a guardrail at the dam crest. 

Stevens Creek Dam and Reservoir 

This project consists of raising and housing the downstream valve 
operator shaft, and the installation of fencing at the spillway. 

Vasona Dam and Reservoir 

This project consists of installation of fencing at the spillway. 

Maintenance Program 
Guadalupe Dam and Reservoir 

•The budget for 1970-71 includes an extraordinary expense on the 
Guadalupe Dam and Reservoir. The dam crest has subsided and the up¬ 
stream facing has been damaged during the life of the project. This proj¬ 
ect will restore the freeboard and facing to original status. This work is 
necessary to comply with the requirements of the Division of Safety of 
Dams. 
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State Water Project 


Operations Program 


This project provides funds for payments to the State of California 
pursuant to our water supply contract with the Department of Water Resources. 




COST CENTER SUMMARY BY PROGRAM 


Budget Form 11 

COST CENTER 

NAME: SOURCE OF SUPPLY 

n& 

2x 

NO. 

PROGRAM SUMMARY 

1970-71 Budget 

Programs 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Administration (Incl. Debt Service) 

Planning 

Construction 

Maintenance 

Operations 

58,451 

27,564 

10,403 

66,176 

39,940 

541,868 

7,400 

94, 400 

115,000 

2,843,582 

15,000 

600 

1,000,000 

1, SOI 

561 

718 

17,007 

949 

601,92C 

35, 521 

1, 105,, 52] 

213,18- 

2,885,071 

Total Expenditures 

WEBBBk 

3.602,250 

HHHHI 

1,000,000 


d, 641,22C 


























PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: SOURCE OF SUPPLY 

21 

i 

ADMINISTRATION PROGRAM 

1 

. 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Ordinance Administration 

196001 

16,536 


! 

• 


438 

16,974 

Replacement Fund 


190003 



11,973 




11,973 

Planned Studies 


190004 

1,428 




43 

1,471 

Insurance 


190005 



9,000 




9,000 . 

Administrative Projects 

190006 

21,414 

1,500 



633 

23,547 

In-County Credit 


190007 



234,060 




234,060 

Unplanned Studies 

190009 

7,706 




206 

7,912 

State Water Project 

190013 

7, 923 

3,000 



196 

11,119 

Federal Water Projects 

190014 

2,296 

1,600 



57 

3,953 

Hetch-Hetchy Water Project 

190019 

1,148 




28 

1,176 

Total Administration Prog. 


58,451 

261,133 



1,601 

321,185 

Debt Service 


190002 



! 

280,735 




280,735 

Total (includes Debt Serv.) 


58,45: 

1 

JL 

541,868 



1,601 

601,920 


Crt 


a 


CO 


-<1 




























PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: SOURCE OF SUPPLY 

21 

PLANNING PROGRAM 

2 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Planned Studies: 











Lexington Reservoir Yield 
Curve 

190004 

2,977 

200 




71 

3,248 

Coyote Creek Dam Site 
Investigation 

190004 

3,733 

2,200 




89 

6,022 

xAnderson Dam & Reservoir 
Landslide Investigation 

190086 

6,180 





45 

6, 225 

Calero Dam and Reservoir: 










Davis-Grunsky Application 

190087 

10,257 





249 

10,506 

Seepage Investigation 

i 

190087 

4,417 

5,000 

I 




107 

. j 

9,524 

Total 



7,400 



561 

35,525 


cn 


a 


03 

o 


407 























PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: SOURCE OF 

SUPPLY 

11 

TAX FUND * BOND FUND ** 

CONSTRUCTION PROGRAM 

3 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

[Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

*Almaden Dam & Reservoir 

190085 

1,021 

6,600 




21 

7,642 

*Anderson Dam & Reservoir 

190086 

232 

24,000 




498 

24,730 

U) 

,Calero Dam & Reservoir 

190087 

7,085 

15,600 


(2) 

1,000,000 

178 

1,022,863 

*Coyote Dam & Reservoir 

190088 

232 

12,000 





12,232 

*Guadaiupe Dam & 

Reservoir 

190089 

232 

10,200 





10,432 

*Lexi.ngton Dam & 

Reservoir 

190090 

348 

18,000 





18,348 

*Stevens Creek Dam & 
Reservoir 

190091 

1,137 

5,000 




21 

6,158 

*Vasona Dam & Reservoir 

190092 

116 

3,000 

! 

! 




3,116 

Total 


i 10.403 

94,400• 

i 

i 

1,000,000 

718 

1,105,521 


1. To be financed partially out of Tax Fund and partially out of Bond Fund. 

2. Land 


w 


CO 


O 


413 
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Budget Form 10 

NAME: SOURCE OF SUPPLY 

21 

MAINTENANCE PROGRAM 

4 

1970-71 Budget 


Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Dams & Reservoirs - General 

196008 

5,385 


6, 000 


489 

11,874 

Almaden Dam & Reservoir 

196085 

5,385 

200 

1,000 


1,696 

8,281 

Anderson Dam & Reservoir 

196086 

6,461 

300 

2,000 


3,250 

12,011 

Calero Dam & Reservoir 

196087 

5, 923 

900 

1,000 

• 

1,921 

9,744 

Coyotes Dam & Reservoir 

196088 

5,385 

300 

1,000 


1,454 

8,139 

Guadalupe Dam & Reservoir ^ 

196089 

12,762 

112,700 

' 

1,000 


1,688 

128,150 

Lexington Dam & Reservoir 

196090 

5,493 

200 

500 


2,115 

8,308 

Stevens Creek Dam & Reservoir 

196091 

7,106 

200 

1,100 


1,719 

10,125 

Vasona Dam & Reservoir 

196092 

5,060 

100 

1,200 


943 

7,303 

Uvas Dam & Reservoir 

196093 

2,371 

100 

100 


854 

3,425 

Chesbro Dam & Reservoir 

196094 

4,845 

I 


100 


878 

5,823 

Total 


66,176 | 

115,000 

15,000 


17,007 

213,183 


1) 2 Forms 5 back up sheets 


co 


00 























J 


I 
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Budget Form 10 

NAME: SOURCE OF SUPPLY 

21 

OPERATIONS PROGRAM 

5 

1970-71 Budget 


Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

State Water Project 

190013 


2,843,082 




2*843,082 

Dams & Reservoirs - General 

196108 

33,908 


100 


949 

34,957 

Weather Modification Project 

196120 

6,032 

500 

500 



7,032 

Total 


39,940 

2,843,582 

600 


949 

2,885,071 


a 




































RAW WATER TRANSMISSION AND DISTRIBUTION COST CENTER 
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Planning Program 

Planned Studies - Resistivity Data Evaluation 

This project consists of the plotting and interpreting of results of past 
resistivity surveys performed on various District projects, and establishing 
a resistivity evaluation program for field crews. 

Construction Program 

Vasona Pump Station 

Schedule I - Pumps, motors, and turbine - This is the final year of contract 
administration of the manufacture of these items. 

Schedule II - Butterfly valves - This is the final year of contract adminis¬ 
tration of the manufacture of twenty-one valves. 

Schedule III - Construction of the pump buildings and site improvements - 
This is the final year of contract administration of this work. 

Schedule IV - Computer control and data acquisition system - This is a 
two-year project to provide for central control of the start-up and shut-down 
process for the machinery in the plants. 

Schedule V - Non-interruptible power supply - This is the final year of 
contract administration of the manufacture of this item. It will be installed by 
District forces. 

Almaden Valley Pipeline 

This project provides for liaison with the County Department of Public 
Works relative to land acquisition and the proposed installation of the Almaden 
Valley Pipeline adjacent to and in the median of the Almaden Expressway. The 
County is to provide an additional width within the median of the Almaden 
Expressway for which the District is to pay the cost of such additional width. . 
The project also provides funds to construct curb cuts and driveways at 
Winchester Drive, Taft Drive, Kensington Way, Leigh Avenue, Mary Jo Way, 
Harwood Road and Blossom Hill Road. These curb cuts and driveways will 
eliminate the need for maintenance vehicles to "jump" the curbs at these 
locations. 



85 



Supervisory Control and Telemetry System 

This is an allocated project described in the Introduction to the Budget. 
32% of the total project cost is allocated to Raw Water Transmission and 
Distribution Cost Center. 

Stevens Creek Pipeline 

This provides for the necessary coordination and drafting to complete 
the as-built drawings for the Stevens Creek Pipeline, Unit 3. Funds are 
also budgeted for the purpose and installation of one Taylor Flow Recorder 
for the San Tomas Turnout on the Stevens Creek Pipeline. 

Coyote Canal Extension 

This project is a part of a 5-year program to monument all of our canal 
boundaries prior to development of adjacent private property. 

Cuadalupe Percolation Pond 

This project provides the Contract Administration, Engineering, Field 
Surveying and Inspection necessary to complete the Guadalupe Percolation 
Ponds. 

Foiu Road Percolation Pond 

This project provides the Contract Administration, Engineering, Field 
Surveying and Inspection necessary to complete the Ford Road Percolation 
Ponds. 

McClellan Road Percolation Pond 


This project consists of the acquisition of land and construction of a 
percolation pond adjacent to the Stevens Creek Pipeline between McClellan 
Road and Stevens Creek Boulevard. The project also includes acquisition 
of land and the design and construction of turnout facilities and the prepara¬ 
tion of the court displays for probable litigation in acquiring the property. 



COST 


Budget Form 11 

COST CENTER 

NAME: RAW WATER T & D 

12 _ 
22 & 
No. 

Programs 

Labor 

Administration (Incl. Debt Service) 

Planning 

Construction 

Maintenance 

85,358 

2,551 

197,558 

221,702 


Operations 


259,799 


SUMMARY BY PROGRAM 


PROGRAM SUMMARY 1970-71 Budget 


Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

919,898 

400 


2,429 

1,008,085 




68 

2, 61S 

197,396 

3,120 

224,596 

5,754 

628 ,424 

23,032 

40,900 


33,675 

319,30S 

77,534 

31,300 


14,197 

382,83C 




























PROGRAM SUMMARY BY PROJECT 



COST CENTER 





Budget Form 10 

NAME: RAW WATER T & D 

22 

ADMINISTRATION PROGRAM 

1 

1970-71 Budget 


Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Ordinance Administration 

290001 

27,027 




701 

27,728 

Replacement Fund 

290003 


15,570 




15,570 

Planned Studies 

290004 

2,152 




61 

2,213 

Insurance 

290005 


2,100 




2,100 

Administrative Projects 

290006 

50,100 


400 


1,507 

52,007 

Unplanned Studies 

290009 

6,,07 9 




' 160 

6,239 

Total Administration Prog. 


85,358- 

17,670 

400 


2,429 

105,857 

Debt Service 

290002 


902,228 




902,22£ 






- 



Total (Includes Debt Serv.) 

. 

85,358 

919,898 

400 


2,429 

1,008,085 


cn 




































4' 


\ 


PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER i 

NAME: RAW WATER T & D j 22 

PLANNING PROGRAM 

2 

1970-71 Budget 

Project Narae 

Pr.# 

Labor 

Cojitract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Planned Studies: 

Resistivity Data 

Evaluation 

290004 

2,551 

■ 



68 

2,619 

Total 

. 

2,551 




68 

2,619 
































PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: RAW WATER r 

P & D 

12 

TAX FUND * BOND FUND ** 

CONSTRUCTION PROGRAM 

3 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

** Vasona Pump Station 

290026 

91,692 

162,500 

2,000 

16,500 1 2 3) 

3,182 

275,874 

Almaden Pipeline Unit II 

290030 

756 

10,000 


70,000 1} 

18 

80,774 

** Supervisory Control . 

System 

290037 

66,497 

8,896 

1,120 

3) 

46,496 

1,280 

124,289 

* Stevens Creek Pipeline 

290039 

2,342 



750 3) 

68 

3,160 

* Coyote Canal 


290046 

15,466 

5,000 




463 

20,929 

* Guadalupe Perc, 

Pond 

290052 

4,699 





128 

4,827 

* Ford Road Area 

Perc.. Pond 

290066 

7,556 





214 

7,770 

* McClellan Road 

Perc. Pond 

290070 

8 , 550 

11,000 


2 ) 

90,850 

' 

" 

401 

110,801 

Total 


197,558 

197,396 

• 3,120 

224,596 

5,754 

628,424 


1) Land Only 

2) 90,100 - Land & Title, 750 - Equipment 

3) All Equipment 


CQ 


O 


CO 

CD 
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COST CENTER 








Budget Form 10 

NAME: RAW WATER 

T & D 

22 

MAINTENANCE PROGRAM 

4 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Raw Water Distrib. - General 

296208 

29,017 

7,500 

9,500 


3,301 

49,318 

Central Pipeline 


296025 

4,845 

3,000 

100 


867 

8,812 

Vasona Pump Station 

296026 

13,639 


2, 050 


984 

16,673 

Rinconada Force Main 

296027 

1,186 

500 

50 


39 

1, 775 

Almaden Valley Pipeline 

296030 

3,553 

2,100 

500 


324 

6,477 

Supervisory Control System 

iBHilBl 

mm-mm 

8,410 

192 

4,000 


272 

12,874 

Stevens Creek Pipeline 

296039 

2,372 


300 


147 

2,819 

Alamitos Percolation System 

296040 

3,553 

io'o • 

500 


169 

'4,322 

Camden Percolation System 

296043 

4,845 

500 

500 


1,678 

7,523 

Coyote Canal 


296045 

10,767 

500 

1,000 


2,047 

14,314 

Coyote Canal Extension 

296046 

8,613 

500 

5,000 


2,114 

16,227 

Coyote Alamitos Canal 

296047 

5,385 

600 

1,000 


2,007 

8,992 

Totals Carried Forward 


96,185 

15,492 

24,500 


13,949 

150’, 126 




a 
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COST CENTER 





Budget Form 10 

NAME: RAW WATER T & D 

22 

MAINTENANCE PROGRAM 

4 

1970-71 Budget 


Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Totals brought forward 

— 

172,429 

19,592 

34,200 


24,895 

251,116 

Standish Dam 

296062 

2,372 


20 0 


147 

2,719 

Budd Avenue Percolation Pond 

296065 

4,739 

1,070 

500 


2,693 

9,002 

Ford Road Percolation Area 

296066 

4, 739 

200 

400 


864 

6,203 

Kooser Percolation System 

296067 

3,553 

370 

200 


421 

4,544 

Los Capitalcillos Perc. Sys. 

296068 

6,461 

600 

500 


828 

8,389 

Sunnyoaks Percolation Pond 

296069 

4,524 

500 

200 


' 961 

6,185 

McClellan Road Percolation 

296070 

2,477 




282 

2,759 

Vasona Distributary System 

296071 

5,923 

100 

500 


465 

6 , 988 

Almaden Calero Canal 

296072 

13,299 

500 

4,000 


1,842 

19,641 

Los Gatos Percolation System 

296073 

1,186 

100 

200 

- 

277 

1,763 

Total 


221,702 

23,032 

40,900 


33,675 

319,309 
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COST CENTER 





Budget Form 10 

NAME: RAW WATER T & D 

22 

■MAINTENANCE PROGRAM 

4 

1970-71 Budget 


Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Totals brought forward 
Coyote Percolation System 

296048 

96, 185 
3,768 

15,492 

24,500 
500 


13,949 

594 

150,126 
4,862 

Evergreen Distributary Sys. 

296049 

25,303 

500 

5,000 


3,219 

34,022 

Guadalupe Water System 

296051 

2,372 

100 

250 


280 

3,002 

Guadalupe Percolation Sys. 

296052 

2,372 

100 

250 


280 

3,002 

Kirk Distributary System 

296053 

6,138 

100 

1,000 


458 

7,696 

Oka Lane Percolation System 

296054 

4,845 

200 

300 


767 

6,112 

Main Avenue Percolation' Sys. 

296056 

2,372 

100 

200 


282 

2,954 

McClincey Percolation Sys. 

296057 

7,537 

1,000 

600 


1,785 

10,922 

Page Distributary System: 
Lower 

296058 

2,372 

100 



147 

2,619 

Upper 

296059 

3,553 

100 

600 


724 

4, 977 

Page Percolation System 

296060 

8,613 

1,000 

500 


1,403 

11,516 

Penitencia Percolation Sys. 

296061 

6,999 

800 

500 


1,007 

9,306 

Totals Carried Forward 


172,429 

19,592 

34,200 


H 

251,116 




&Qf 
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Budget Form 10 

NAME: RAW 

WATER T 

& D 

22 

OPERATIONS PROGRAM 

5 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Planned Studies: 











■ Cathodic Protection 

290004 

11,466 

11,500 

600 



320 

23,88( 

Raw Water Distribution-Gen. 

296308 

154,349 

13,700 

20,900 



6,499 

195,448 

Unplanned Studies: 


290009 

1,783 





50 

1,833 

Central Pipeline 


290025 

6,967 . 





206 

7,173 

Vasona Pump Station 

290026 

27,073 

.11,500 

2, 500 



■3,017 

44,090 

| Supervisory Control System 

296137 

32,285 

8,634 

800 



1,680 

43,3 9S 

Stevens Creek Pipeline 

296139 



3,000 





3,00C 

Evergreen Distributary Sys. 

296149 

3,821 

25,100 




107 

29,028 

Guadalupe Percolation Sys. 

290052 

2,591 


800 



352 

3,743 

Totals Carried Forward 



73,434 

25,600 


12.231 

351,600 
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Budget Form 10 

COST CENTER 

NAME: RAW WATER T 

& D 

22 

OPERATIONS PROGRAM 

5 

1970-71 Budget 






Contract 

Materials & 

Land or 


Intra T 


Project Name 

Pr.# 

Labor 

Services 

Supplies 

Equipment 

Di s tx 1 i c L 
Equipment 

Total 

Totals Brought Forward - 

— 

240,335 

73,434 

25,600 



12,231 

351,600 

Kirk Distribution System 

296153 



1,250 





1,250 

Page Distribution System 

296159 



150 





150 

Ford Road Percolation Area 

290066 

2,591 

100 

600 



303 

3,594 

Los Capitancillos Percolation 

290068 

2,591 

100 

600 



403 

3,694 

Los Gatos Percolation System 

290073 

4,372 


3,000 



1,011 

8,383 

Percolation Pond Capacity 










Evaluation 


296083 

3,821 

2,000 

1,000 



107 

6, 928 

Streambed Percolation 










Capacity Evaluation 

296084' 

6, 089 

500 

500 



142 

• 

7,231 

Total 


259,799 

77,534 

■31,300 


14,197 

382,830 



























WATER TREATMENT COST CENTER 


Construction Program 


Supervisory Control and Telemetry System 

This is an allocated project described in the introduction 
to the Budget. 39% of the total project cost is allocated to the 
Water Treatment Cost Center. 



COST CENTER SUMMARY BY PROGRAM 


Budget. Form 11 

COST CENTER 

NAME: WATER TREATMENT 

23 

No. 

PROGRAM SUMMARY 

1970-71 Budget 

Programs 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Administration (Incl. Debt Service) 

3,022 

590,075 



72 

593,165 

Planning 








- 

Construction 


81,043 

10,842 

1,365 

56,667 

1,560 

151,477 

Maintenance 


111,785 

2,234 

35,175 


4,033 

153,227 

Operations 


234,184 

105,622 

205,975 


10,497 

556, 278 

Total Expenditures 

430.034 

708,773 

242,515 

56,667 

16,162 

1,454,151 
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Budget Form 10 

NAME: WATER TREATMENT 

23 

ADMINISTRATION PROGRAM 

\ --- x -—- 1 --- 

1 

i 

1970-71 Budget 


Project Name 


Replacement Fund 
Insurance 

Administrative Projects 
Unplanned Studies 

Total Administration Prog, 

Debt Service 


Pr.# 


390003 

390005 

390006 

390009 


390002 


Labor 


1# 511 
1,511 


Contract Materials & Land or . 

. . . District 

Services Supplies Equipment Equipment 


59,989 
12,000 


Total 


59,989 

12,000 

1,547 

1,547 


Total (Includes Debt Serv.) 



3*022 590,075 


593,169 
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COST CENTER 

NAME: WATER TREATMENT 

13 

Tax Fund * Bond Fund ** 

CONSTRUCTION PROGRAM 

3 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

**Supervisory Control System 

1 

1 

390037 

81,043 

10,842 

1,365 

56,667 

1,560 

151,477 

Total 



10,842 

1,365 

56,667 

1,560 

151,477 


co 


C 


CD 

03 


I 


97.Q 
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NAME: WATER TREATMENT 

23 

MAINTENANCE PROGRAM 

4 

1970-71 Budget 


Project Name 


Penitencia Treatment Plant .390023 


' 

Pr.# 

Labor 

Contract 

Services 

.390023 


1,500 

396029 

101,535 

500 

396237 

10,250 

234 


Land or Intra-^ 

District 

Equipment Equipment 


30,300 

4,875 


3,702 

331 


Total 


1,50C 
136,037 
15,69C 


153,227 




























Budget Form 10 


COST CENTER 
NAME: WATER TREATMENT 


23 


Project Name 


Rinconada Water Treatment 


Supervisory Control System 


Pr.# 

396129 

396337 


Labor 

194/837 
39,347 


Total 


234,184 


SUMMARY BY PROJECT 


OPERATIONS PROGRAM 


1970-71 Budget 


Contract Materials & Land or Intra- 

. . . District 

Services Supplies Equipment Equipment 


Total 



105,622 


205,975 


10,497 


556,278 





























TREATED WATER TRANSMISSION AND DISTRIBUTION COST CENTER 
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Planning Program 

Planned Studies - Mountain View Distributary 

This project consists of an engineering analysis of treated water delivery 
criteria to the City of Mountain View, an analysis of pipeline alignments and 
the development of design criteria to deliver water from the West Pipeline. 
Included is liaison with the City of Mountain View and review of proposed 
contracts. 

Construction Program 


West Pipeline 

This project will provide funds to construct curb cuts and driveways at 
Arroyo de Arquella. At the present time maintenance vehicles are required 
to "jump" curbs at this location. 

Supervisory Control and Telemetry System 

This is an allocated project described in the Introduction to the Budget. 
29% of the total project costs are allocated to the Treated Water Transmission 
and Distribution Cost Center. 

Rinconada Reservoir 

This project provides funds for landscaping the banks of the Rinconada 
Reservoir for erosion control as well as aesthetic enhancement of the 
Reservoir site. 

Sunnyvale Distributary 

This project provides for land acquisition and possible litigation for the 
remaining parcels to be acquired on the Sunnyvale Distributary which was 
completed during March 1969. 




COST CENTER SUMMARY BY PROGRAM 


COST CENTER 


PROGRAM SUMMARY 


1970-71 Budget 


Programs 

Labor 

Contract 

Services 

Materials & 
Supplies 

| 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Administration (incl. Debt Service) 

■ 33,774 

455,098 



874 

499,746 

Planning 

1,511 




3 6 

1,547 

Construction 

63,340 

19,362 

6, 015 

47,237 

1,180 

137., 134 

Maintenance 

22,064 

7,674 

8,725 


1,236 

3 9, 699 

Operations 

59,601 

36,324 

2,325 


2,386 

100, 63'6 

i 

Total Expenditures 

180,290 

528,458 

17,-065 

j 47,237 

5,712 

778,762 
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1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Ordinance Administration 

490001 

26,160 





675 

26,835 

Replacement Fund 
Planned Studies 
Insurance 


490003 

490004 

490005 

1,190 

8,872 

2,100 




36 

8,872 

1,226 

2,100 

Administrative Projects 

490006 

4,190 

100 




110 

4,400 

Unplanned Studies 


490009 

2, 234 





53 

2,287 

Total Administration Prog. 


33,774 

11,072 



.. 

874 

45,720 

Debt Service 


490002 



454,026 





454,026 





' 


- 



Total 


33,774 

465,098 



874 

499,746 
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Project Name 


Pr.# 


Labor 


Contract 

Services 


Materials & 
Supplies 


Land or 
Equipment 


Intra- 

District 

Equipment 


Total 


Planned Studies - 

Mountain View Distributary- 


490004 


1,511 


36 


1,547 


Total 


1-, 511 


36 


1, 547 ■ 


w 
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CONSTRUCTION PROGRAM 

3 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

. - * -- “ - u - 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

* West Pipeline 


490036 



1,000 



1) 


1,000 

** Supervisory Control System 

490037 

60,263 

8,062 

1,015 

42,137 

1,160 

112,637 

* Rinconada Reservoir 

490050 

2,336 

10,000 

5,000 


2) 


17,336 

* Sunnyvale Distributary 

490063 

1 

741 

300 


5,100 

20 

6,161 

Total 


63,340 

19,362 

6,015 

47,237 

1,180 

137,134 


to 


V 


1) Equipment 

2) Land 
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Project Name Pr.# Labor 


Treated Water Distribution - 

General 496408 12,717 

West Pipeline 490036 1,724 

Supervisory Control System 496437 7,623 

Santa Clara Distributary 490055 



22,064 
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1970-71 Budget 


Contract Materials & Land or Intra- 

Di s tx* i c t 

Services Supplies Equipment Equipment 



Total 


22,046 


1,985 


11,668 


4,000 


7,674 


8, 725 


1,236 


3-9, 699 
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Project Name Pr.# 

Planned Studies - 

Cathodic Protection 490004 

Treated Water Distribution 

General 496508 

Supervisory Control System 496537 


Labor 

11,466 

18,876 
29,259 


rotai 


59,601 



1970-71 Budget 


Contract Materials & Land or , 

,. . District 

Services Supplies Equipment Equipment 


Total 



320 23,886 


544 37,420 

1,522 39,330 


2,386 100,636 



























ADMINISTRATION AND GENERAL COST CENTER 


D_ 

S 108 


Administration Program 
Collection and Measurement 


This project is peculiar to the administration program in this cost 
center. It consists of activities necessary for the collection of the 
ground water charges in Zone W-2 and the processing and recording of 
surface water diversion applications. It includes office and field duties, 
all necessary filing, record keeping, public assistance, data process 
work, field surveillance and installation, and repair and maintenance of 
water production measurement devices in support of collecting ground 
water and surface water charges. 

Planning Program 

Planned Studies - Power Demands 

This project is to review the District's needs for power, power costs, 
integration of power sources with District needs, a review of capability 
foi pumped sloiaye at DiSuicL-Owneu facilities , and ail economic evalu¬ 
ation of alternatives . 

Planned Studies - Laguna Seca Study 

This project will include an analysis of alternative proposals for 
the operation of Coyote Creek and the Coyote Canal System and will 
establish different modes of operation with particular emphasis given 
for the Laguna Seca Area . Ground water basin response will be simil- 
ated by the Coyote Ground Water Basin Model and the results will be 
observed in the field. The results of this project will be incorporated 
at the end of the study in a report. 

Planned Studies - Little Arthur Creek Dam Site Investigation 

This project consists of a geologic and engineering study of one 
proposed dam site on Little Arthur Creek. This investigation was re¬ 
quested by the South Santa Clara County Water Conservation District 
and the cost of this work, estimated to be $4,,000, will be reimbursed 
by the South County District. 



rage 


D_ 

S 109 


Planned Studies - North County Water Distribution System Study 

This project consists of a review and analysis of water demands 
and existing distribution system facilities, the development of alter¬ 
native distribution facilities to integrate the surface and ground water 
supplies with the needs of the area and economic evaluations of the 
alternatives to provide the most feasible service to the entire North 
County area. 

Planned Studies - Zone R-l Distribution System 

This project consists of review and comment on a Hearing Plan Re¬ 
port submitted by the District's consultant, and provides funds neces¬ 
sary for holding a public hearing on the report. 

Planned Studies - Bond Sale 

This project consists of all activities and costs associated with 
selling $8,850,000 in Zone W-l bonds, including the preparation of a 
bond brochure. This project is budgeted in the event that it is necessary 
or desirable to sell the remaining bonds of Zone W-l. 

Financial and Cash Flow Study 

This project consists of financing and pricing studies of the Water 
Importation and Distribution System to develop the most economical 
method of providing peaking capacities and incremental additions to the 
system, investigations of alternative techniques for establishing rates, 
required modifications to the existing computer program for projecting 
water rates, and developing data for production runs of either the existing 
or modified computer program. 

Ground Water Report 

This project consists of the development and preparation of the 
annual ground water report as required by the District Act. 

Water Reclamation Study 

This project consists of a preliminary investigation into the feasi¬ 
bility of reclaiming sewage and waste water for ground water recharge 
and irrigation. It includes the evaluation of recharge wells, spreading 
ponds, and other potential recharge facilities. This is a continuing 
study which will extend into later fiscal years . 
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Ground Water Model 


This project is required to establish criteria and data for production 
runs on the analog ground water model being developed by the United 
States Geological Survey. Production runs will include alternative re¬ 
charge proposals and pumping patterns based on projected ground water 
basin utilization. 

Water Quality Evaluation 

This project consists of a review of subsurface geology and water 
quality data collected by the District, report preparation for potential 
waste disposal sites related to surface and ground water contamination, 
and such other reports as may be requested by the Regional Water Quality 
Control Board. 

Water Resources Studies - South County Study 

This project is a continuation of the South County Planning Study in 
cooperation with the County Planning Department and is partially funded 
by the Federal Department of Housing and Urban Development. 

Included are: 

1. Evaluation of ground and surface water resources. 

2. Determination of the need for supplemental water by sub areas. 

3 . Establishing and evaluating alternative proposals for treating 
and distributing water. 

4. Developing a mathematical model to optimize the staging of. 
facilities, analyze possible means of financing and prepare 
a report. 

Water Resources Studies - Optimum Management Study 

This project consists of: 

1. Preparation and review of geologic and hydrologic data and 
modeling techniques . 

2. Assisting in the development and review of basic parameters and 
the verification of the District's ground water basin's mathemati¬ 
cal model to be developed by the State Department of Water 
Resources for digital computer application, 
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3. Furnishing of engineering and economic data as requested by 
the State in connection with the Water Resources'study being 
undertaken by both the State and the District. 

Construction Program 
Collection and Measurement 

This project consists of completing construction of the meter test 
facility at the Vasona Pump Station. The project consists of purchase 
and installation of materials, parts and equipment to complete the pro¬ 
ject and to provide a computer program for,the operation of the facility 
after completion. 
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Administration (Incl. Debt Service) 

236,407 
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146,908 

Construction 


Maintenance 
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15,931 
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399,246 
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25,406 

14,274 


7,245 

283,332 
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ADMINISTRATION PROGRAM 

1 

1970-71 Budget 

Project Name 

Pr.# 

Labor 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 

Ordinance Administration 

590001 

i, 274 





36 

1,310 

Insurance 


590005 



300 





300 

Administrative Projects 

590006 

22,351 





623 

22,974 

Unplanned Studies 


590009 

12,627 





334 

12,961 

Collection and Measurement 

590010 

200,155 

21,319 

14,274~ 



6,252 

242,000 

Total Administration Prog. 


236,407 

21,619 

14,274 



7,245 

279,545 

Debt Service 


590002 

• 


3,787 





3,787 




. 



- 



Total 


236,407 

25,406 

14,274 


7,245 

283,332 
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Labor 

Contract 

Services 

4, 266 

. 200 

5,051 

500 

4,513 

500 

.31,363 

500 

905 

300 

. 2,296 

9,400 

48,394 

11,400 


Intra- 


Project Name 


Planned Studies: 

Power Demand Studies 

Laguna Seca Studies 


Pr.# 


590004 

590004 


Little Arthur Creek Dam 
Site Investigation 


590004 


North County Water 

Distribution System Study 590004 


Zone R-l Water 

Distributary System 

Bond Sale 


590004 

590004 


Totals Carried Forward 



Total 


4, 573 


5,676 


5,120 

32,611 

1,226 
11,753 


60,959 
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Financial & Cash Flow Study 

590012 

Ground Water Report 

590015 

Water Reclamation Study 

590018 

Ground Water Model 

590075 

Water Quality Evaluation 

590079 

Water Resources - 
South County Study 

590081 

Water Resources - 

Optimum Management Study 

590081 
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41,700 























PROGRAM SUMMARY BY PROTECT 


COST CENTER 

Budget Form 10 NAME:Admin. & General 


■ 


* Tax Fund 


** Bond Fund 


CONSTRUCTION 


PROGRAM 


■ 


19/0-71 Budget 


Project Name 



Labor 


Contract Materials &jLand or flntra. 

( (District 

Services Supplies jEq uipment _jEquipment 


Total 



















PROGRAM SUMMARY BY PROJECT 



COST CENTER 





Budget Form 10 

NAME: ADMIN. & GENERAL 

25 

. OPERATIONS PROGRAM 

5 

1970-71 Budget 


Project Name 


Planned Studies: 

Pest Control Work 


Pr.# 


Labor 
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Total 


600 


2,948 


552 
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DISTRICT SUMMARY 


The District Cost Center has only three programs - Administration, 
Maintenance, and one program peculiar to District activities called the 
Governmental Program. The Governmental Program covers activities 
which benefit the District as a whole and, because of their long term 
effect, are not properly chargeable to projects that are planned, con¬ 
structed, maintained or operated in any given budget year. Such projects 
are in the category of research and development used as a basis for all 
present and future work programs of the District and commonly charged by 
other public agencies to the General Fund of such agencies. Consequently, 
the cost of the Governmental Program as well as the accounts for Fixed 
Assets are directly charged to the District as a whole. 


The Administration and Maintenance Programs, together with the 
Services and Supplies Accounts, constitute charges initially made against 
the District funds but later spread as applied costs to the various programs 
and projects within the Flood Control Zone and Water Utility Cost Centers 
and the Equipment Working Capital Fund. These programs and costs are of 
a current nature and of immediate annual benefit. These expenses are spread 
to the projects in the other Cost Centers and to the Equipment Working 
Capital Fund on a labor dollar basis. 


The activities contained in the Administration and Maintenance Programs 
have been explained in the Introduction to this budget. Therefore, explana¬ 
tions of programs and costs will be limited herein to the Governmental Program, 
Personnel Requirements, Services and Supplies, Fixed Assets and the Operat¬ 
ing Reserves. 
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GOVERNMENTAL PROGRAM 


Basic Hydrology Project 

This is a continuing project of the District consisting of data analysis 
collected under the Basic Data Collection Project. The analysis of the 
data will result in updating our current method of computing design flows 
and determine the concept of optimum reservoir operation rules of our 
existing reservoir system. 

Basic Engineering Project 

This is a continuing project of the District, consisting of engineering 
research studies and engineering data collection, resulting in methods of 
engineering applications of benefit to future projects of the District. This 
year's project consists of a stress analysis of flexible couplings installed 
or to be installed on District pipelines and the development of design 
criteria and standards for future designs of such couplings. 

Basic Data Collection Project . 

This Project consists of collection of basic data relating to land surface 
elevations, amounts of rainfall, rates of evaporation, stream flow quantities, 
depth to ground water, water quality, and items of a similar nature gathered 
for the purpose of creating an historical log which can be used by present 
and future generations in the analysis of District flood control and water 
supply problems. 

Fish Assistance Project 


This Project provides for the movement of fish from various water areas 
in the District facilities to other areas when necessary to dry up the facilities 
for maintenance purposes. Work is done in cooperation with the California 
Department of Fish and Game and the County Department of Parks and 
Recreation. 

Planned Studies - Well Sealing Standards 

This Project consists of establishing criteria for the sealing of wells. 

The need for this project results from many inquiries to the District on 
proper standards for well-sealing and for the purpose of safety and preven¬ 
tion of contamination in the ground water basins. 
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Planned Studies - Reservoir Outlet Enlargement Study 

This Project is a carry-over of a study started in 1969-70. It will 
determine the feasibility of enlarging the discharge (release) potential of 
the reservoirs. Any increased release capacity would provide improved 
reservoir operations for flood control, water supply and recreational 
purposes . 


Planned Studies - Statistical Weather Information 


This Project consists of weather predictions services. Expenditures 
are for a one-year subscription to Advanced Satellite Weather Prediction 
Services, which has proven to be more accurate than the U. S. Weather 
Bureau. Reservoir operation, maintenance and flood control work will 
utilize the service. An analysis of the service and accuracy of predicted 
information will determine whether the service is renewed. 

Planned Studies - Landscaping and Aesthetic Treatmen t 

This Project will develop criteria, procedures and costs for providing 
aesthetic treatment to the District's projects.' The project contemplates 
use of a consultant to advise on architectural treatment of concrete and 
another consultant for landscaping concepts. The developed criteria will 
be of aid in improving trie designs of future flood control and water utility 
projects. 

Planned Studies - Reservoir Operations Manual Development 

This Project consists of an analysis of hydrologic data and basin 
characteristics for the purpose of improving reservoir operations . It 
includes development of an operations manual containing reservoir 
operating rules which consider conservation, flood control, recreation, 
and safety aspects of operating the reservoirs under existing conditions. 

Planned Studies - Management Information and Decision System 

Proposals have been received for the analyses and evaluation of the 
data and reporting systems used by the District. The proposals include a 
design effort which will develop integrated data bases and management 
information reports. A general overall evaluation will be made which will 
show the interrelationship of all units of the District which produce and 
use data. From this evaluation, a general MIDS design will be developed 
indicating the major linkage of the data subsystems, recommend the elim¬ 
ination of duplication and consolidation of data collection areas and point 
out future areas where more detailed subsystems can be developed. The 
financial subsystem, which a requirements analysis has indicated is of 
primary importance, will be designed in detail. The subsystem will be 
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programmed and implemented by staff upon conclusion of the detail design. 
This is a rebudgeted item from 1969-1970. 

Planned Studies - Records Retention 


This Project will establish a procedure for retention and destruction 
of records. It will produce a listing of records by department, showing 
the period of time any series of records is to remain in the office area, 
in an inactive area, when such records should be microfilmed, and final 
disposition or destruction procedures. The need for this project has been 
emphasized by the District's audit firm who recommended implementation 
of such a program in their Management Audit Report of October 8, 1969. 

PERSONNEL REQUIREMENTS 

This Budget adds two new personnel which are required because of new - 
projects and transfers seven existing personnel from the status of temporary 
employees to permanent employees. In reviewing the Budget, staff requests 
were cut from 28 to the above total of 9 - a deletion of 19 positions. 

The new positions required because of ndw projects are: 

One Control Systems Technician in the Operations Branch of the 
Engineering Department, needed to perform me highly specialized 
maintenance work on the supervisory control system being completed 
by the Philco-Ford Company. The addition of this person will eliminate 
the need to enter into maintenance contracts with Philco-Ford and 
Beloit Company for the maintenance of the remote telemetry stations 
on the pipelines, in the treatment plant and at the Vasona Pumping 
Plant. 

One Programmer I needed in the Data Processing Division of the 
Department of Administration and Finance to absorb the work load 
which will be generated by the proposed District Management Infor¬ 
mation and Decision System. This position will also supply back-up 
capability for the work load which is presently generated by existing 
data processing requirements of the District. 

The remaining 7 positions proposed as permanent employees in this 
Budget have all been engaged full time as temporary employees during 
budget year 1969-1970. The positions are: 

One Typist Clerk II in the office of the Clerk of the Board of Directors. 

Two Typist Clerks II in the Secretarial Services Division of the Depart¬ 
ment of Administration and Finance. 
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One Steno Clerk II in the Secretarial Services Division. 

One Senior Office Appliance Operator in the Secretarial Services 
Division. 

One Buyer II in the Fiscal Division of the Department of Administration 
and Finance. 

One Storekeeper also in the Fiscal Division. 

SERVICES AND SUPPLIES 


The total Services and Supplies Account has been increased by 
$17,000. This increase amounts to approximately 3% over the budget 
for 1969-70 which is a smaller percentage than the increase in costs of 
goods and services due to inflation. Certain adjustments within the 
Services and Supplies Account have been made between the individual 
accounts to provide for better accounting practices and to more equitably 
charge such costs to the proper cost centers. The changes worthy of note 
are: 

(a) The addition of $31,755 to the Materials and Supplies - Other 
Account (Accouni 7430) ana c'ne reduction in the amount budgeted 
for the inventory of materials and supplies (Acct. 1150) . This 
change was necessitated by the uneconomic burden of charging 
small items such as nuts, bolts, small pipe fittings, etc. 
formerly carried in the Inventory of Materials and Supplies 
Account directly to projects. The budget as submitted transfers 
such small items to Acct. 7430 which will be spread as overhead. 

(b) Funds previously budgeted under Contract Services - Data Pro¬ 
cessing (Acct. 8030) relating to the Management Information 
and Decision System have been transferred from the overhead 
services and supplies accounts into the Governmental Program. 
Inasmuch as the design of the Management Information and 
Decision System is an extraordinary expense for the next one 
or two years, it is deemed inappropriate to spread such cost 

to the current year's projects as overhead. Therefore, the 
initial cost was placed in the Governmental Program, but 
annual maintenance and operating costs of the Management 
Information and Decision System will be maintained as over¬ 
head costs « 

(c) The sum of $10,000 has been transferred from Contract Services- 
Legal (Acct. 8050) to Contract Services - Other (Acct. 8060) . 
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This transfer more appropriately characterizes the expenses 
paid to the District's attorney for services supplied by him 
such as office rent, secretarial services and miscellaneous 
travel expenses. 


FIXED ASSETS 

The Total of the District's Fixed Assets Account is increased by 
$695,000 as compared to the Budget for 19 69-70. This increase contains 
a number of extraordinary expenses which should not be incurred in following 
years. These extraordinary expenses are: 

(a) The reconstruction of maintenance yard facilities at the Almaden 
site as well as a new office building for District Administration 
Headquarters and the cost of utilities, off-site and on-site 
improvements related thereto. Reconstruction of the entire 
maintenance yard at one time would allow the District to take 
advantage of today's cheaper building costs and will cause' 
less disruption to maintenance activities than if the project 
were piecemealed over several years . 

(b) The purchase of office equipment consisting of additional Wang 
Electronic Calculating Units in the amount of $16,000. Several 
mechanical calculators are of such age that frequent service 
calls are necessary to keep them in operation* Sometimes the 
repair parts required are no longer manufactured. As such 
machines become obsolete, it is the District's goal to replace 
the mechanical calculators with electronic calculators. The 
electronic calculators are faster, quieter and can perform 
problems of greater mathematical complexity than do the 
mechanical calculators. Such modernization will result in 
greater efficiency in the District's design work. 

(c) The addition of a 10-wheel dump truck, at an estimated cost of 
$19,000, in the Automotive Equipment Account. During fiscal 
year 1969-70 the District's Maintenance Operation required 
the rental of trucks for 3,416 hours at a rate of $3.80 per hour. 
This truck rental is equivalent to the use of 2 trucks full time 
for one year at an annual cost of almost $13,000 and is in 
addition to the use of trucks supplied by the County of Santa 
Clara. It is anticipated that the purchase of this truck will 
result in a net savings to the District. 

(d) The purchase of other heavy equipment which is necessary to 
provide safety and to modernize the District's maintenance 
activities. These items consist of a 25-ton tilt trailer, which 
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will be used to haul the D-7, Grade-all, loader, and link 
belt, a heavy duty brush chipper which will be used to chip up 
the brush and tree limbs from the dams and creek channels - 
thus eliminating the need to truckhaul the material to dumps 
where fees are charged, a truck crane to replace an obsolete 
crane purchased as army surplus which is mounted on a White 
truck which was purchased in 1958, and a front-end wheel 
loader to replace the Scoopmobile which was purchased in 
September of 1958. All of these pieces of equipment would be 
transferred to the Equipment Working Capital Fund upon ac¬ 
quisition. Several smaller pieces of equipment necessary to 
modernize the maintenance facilities such as a jackhammer, 
a 20-inch drill press plus attachments, a replacement for an 
air-operated earth tamper, a replacement for a portable DC 
welder are also included - $60,625.00 is budgeted for the 
above items. 

OPERATING RESERVES 


This is the Reserve Account of the District which includes the Re¬ 
volving Fund. This Budget, in the Appropriations for Contingencies 
Account, includes $100,000 fora self-insurance reserve fund and 
$900,000 for loans to the South Zone to he used to acquire rights-of-way 
on the Upper and Lower Llagas Creek Projects under the Public Law 566 
Program. 
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Actual | 

Approved 

Requested 

Final 

Description 

1968-69 j 

1969-70 

1970-71 

1970-71 


REVENUE SUMMARY 


Estimated Cash-Begin. of Year 

Less Encumbrances 

Less Transfers to Other Funds 

Available Cash-Begin. of Year 
Anticipated Revenue 

Secured Taxes (§> $.02 
Unsecured Taxes 

Interest 

Other 

Total Anticipated Revenue 


2,846,208 

55,170 

742,755 

2,982,987 

64,000 

3,441,607 
92,846 

399,775 


2,048,283 

2,918,987 

2,948,986 


479,162 
54,801 
80,000 

523,940 

51,000 

100,000 

213,300 

538,840 

62,526 

100,000 

213,300 


613,963 

888,240 

914,666 

Total Cash and Revenue 


2,662,246 

3/80 7 >227 

3,863,652 


EXPENDITURE SUMMARY*" ) 


Salaries & Employee Benefits 

2,306,317 

2,804,722 

3,197,198 

3,197,198 

Services and Supplies 

307,532 

534,474 

551,426 

551,426 

Fixed Assets 

138,700 

1,233,983 

1,928,766 

1,928,766 

Total District Funding 

2,752,549 

4,573,179 

5,677,390 

5,677,390 

Less Reimbursed Costs 

District Admin. Program 


(1,219, 549) 

(1,377,920) 

(1,377,920) 

District Maintenance Program 


(48,973) 

(43,206) 

( 43,206) 

Applied Services & Supplies 


(358,851) 

(405,271) 

( 405,271) 

Direct Project Labor 


(1,460,155) 

(1,602,498) 

(1,602,498) 

Total Reimbursed Costs 

(2,747,460) 

(3,087,528) 

(3 ,428,89.5) 

(3,428,895) 

District Expenditures 

Fixed Assets 

Structures & Improvements 


1,140,800 

1,744,345 

1,744,345 

Equipment 

38,700 

93,183 

184,421 

184,421 

Total Fixed Assets 

138,700 

1,233,983 

1,928,766. 

1,928,766 

Governmental Program 


251,668 

319,729 

319,729 

Total District Expenditures 


1,485,651 

2 ,248*495. 

2,248,495 

Other Charges - Operating Res. 
Approp. for Contingencies 

37,887 

140,000 

1,000.000 

1,000,000 

General Reserve 


1,036,595 

558,732 


Total Expenditures and Reserve 


2,662,246 

3,807,227 

3,863,652 






Permanent Positions 

210 

228 

23 7 

237 

















































Budget Form 10 


COST CENTER 
NAME: DISTRICT 


Project Name 

Pr.# 

Administrative Project 

80106 

Data Processing - Business 

80116 

Data Processing-Engineering 

80115 

Fiscal Services 

80111 

Management Project 

80113 

Ordinance Administration 

80101 

Public Education 

80117 

Secretarial Services 

80112 

Unplanned Studies 

80009 

Sick Leave, Vacation, etc. 

80100 

Employee Benefits 

N/A 




Total 







PROGRAM SUMMARY BY PROJECT 


8 


ADMINISTRATION PROGRAM 


1 


1970-71 Budget 


Labor 


Contract 

Services 


Materials & 
Supplies 


Land or 


Intra- 

„ . .District 

Equipment Equipment 


Total 


116,216 

68,886 


116,216 

68,886 


. 10,295 
139,858 
199,523 
1,476 
19,974 
219,909 
5,619 
353,833 


10,2 95 
139,858 
199,523 
1,476 
19,974 
219,909 
5,619 

353,833 


242,331 


242,331 


1,377,920 


1,377,920 
























Budget Form 10 


COST CENTER 
NAME: DISTRICT 


Project Name Pr.# 


Almaden Office 80120 
Almaden Yard 80121 
Martha Street 80122 
Class IV Equipment 80123 


Total 


PROGRAM SUMMARY BY PROJECT 



MAINTENANCE PROGRAM 


1970-71 Budget 


Labor 


19,926 


17,010 


Contract Materials & Land or , 

„ ... „ District 

Services Supplies Equipment Equipment 


Total 


19,926 


17,010 


3,645 


2,625 
























PROGRAM SUMMARY BY PROJECT 


Budget Form 10 

COST CENTER 

NAME: DISTRICT 

. ....... 1 

8 

GOVERNMENTAL PROGRAM 

6 

1970-71 Budget 




r 


Contract 

Materials & 

Land or 

Intra- 


Project Name 

Pr.# 

Labor 

Services 

Supplies 

Equipment 

District 

Equipment 

Total 

Basic Hydrology 


00101 

20,237 

a 

1,000 



1,111 

22,348 

Basic Engineering 


00102 

1,265 

3,200 



71 

4, 536 

Basic Data Collection 

00103 

123,772 

26,971 

10,226 


8,518 

169,487 

Fish Assistance 


00005 

1,811 




107 

1,918 

Planned Studies: 










Well Sealing St 

andards 

00104 

1,023 




53 

1,076 

Reservoir Outlet 

00204 

17,333 

500 

1 


93 5 

18,768 

Enlargement Study 









Statistical Weather Info. 

00004 

1,065 

2,000 



53 

3,118 

Landscaping and 

Aesthetic 

00004 

2,487 

10,000 



143 

12,630 

Treatment 





i 





Reservoir Operations Manual 

. 00004 

4,581 




267 

4,848 

Development 










M.I„D.S. 


00004 



69,000 


i 


69,000 

Records Retention 

00004 



12,000 




12,000 

Total 


173,574 

124,671 

10,226 


11,258 

319,729 
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DISTRICT BUDGET 
1970-71 Budget 


D 

278 

S 

129 


SERVICES AND SUPPLIES ACCOUNTS 


Acct. 

Applied Serv. & Supplies 
Description 

- 

Actual 

1968-69 

Approved 

1969-70 

Requested 

1970-71 

Final 

1970-71 

6100 

Communications 

$ 24,968 

32,238 

34,186 

34,186 

6510 

Ins.-Workmen's Comp. 

15,000 

20,000 

26,250 

26,250 

6520 

Ins.-Other 

17,378 

4,500 

500 

500 

7200 

Maint.-Services 

51,542 

30,766 

23,350 

23,350 

7430 

Mat'Is & Supplies-Other 



31,755 

31,755 • 

7700 

Memberships 

1,592 

1,968 

3,287 

3,287 

7810 

Office Exp.-Gen. Supple 

22,637 

26,384 

28,829 

28,829 

7820 

Office Exp.-Repro. Suppl. 

11,533 

16,755 

22,199 

22,199 

7830 

Off. Exp.- Fr. & Bind. 

10,855 

9,300 

14,390 

14,390 

7840 

Off. Exp. - Postage 

3,422 

5, 350 

3,320 

3,320 

8020 

Cont. Serv. - Auditing 

7,589 

9,850 

12,050 

12,050 

8030 

Cont. Serv. - Data Pro. 

23,327 

65,000 

26,736 

26,736 

8040 

Cont. Serv. - Eng. Exp. 

10,429 




8050 

Cont. Serv. - Legal' 

24,310 

31,000 

21,000 

21,000 

8060 

Cont. Serv. - Other 

27,202 

18,500 

44,410 

44,410 

8100 

Pub. Fees & Legal Notices 

8,067 

10,300 

13,800 

13,800 

8410 

Lease-Land or Struc. 





8420 

Lease-Equipment 

10,608 

21,596 

21,111 

21,111 

8600 

Small Tools & Instru. 

10,724 

15,763 

13,594 

13,594 

8710 

Spec. Exp. - Education 

4,056 

10,000 

11,800 

11,800 

8720 

Spec. Exp.-Survey Suppl. 

1,599 

3,895 

3,701 

3,701 

8730 

Spec. Exp. - Other 

5,672 

4,000 

4,928 

4,928 

9110 

Transportation & Travel 

9,924 

13,650 

12,785 

12,785 

9130 

Directors 1 Exp. 

1,933 

4,460 

4,500 

4,500 

9300 

Utilities 

3,169 

3,576 

3,790 

3,790 


Total 

$*307,536 

*358,851 

*382,271 

*382,27a 



SERVICES AND SUPPLIES - DIRECT PROJECT CHARGES 

1150 

Inventory Matls. & Suppl. 


**87,150 

**23,000 

| **23,000 


Governmental Program 


88,473 

146,155 

| 146,155 



r 

I'Total Services and Supplies 

1 




$ 551,426 | 


* Reimbursed as Overhead 

** Reimbursed as Direct Charge 





























Budget Form 24 


D 

341 ! 

S 

130 ! 


DISTRICT BUDGET 
1970-71 Budget 
FIXED ASSET ACCOUNTS 


Acct. 

Nos« 

Description 

Actual 

1968-69 

Approved 

1969-70 

Requested 

1970-71 

Final 

1970-71 

1200 

Land 





1305 

Construction 

$ 

1,140,800 

1,745,800 

1,745,800 

1401 

Office Equipment 

36,560 

35,465 

48,148 

38,148 

1402 

Automotive Equipment 

30,901 

9, 350 

30,820 

30,820 

1403 

Commun. Equipment 

7, 544 

3,400 

5,440 

5,440 

1404 

Hydrologic Equipment 

9,861 

18,760 

15,528 

15,528 

1405 

Water Meas. Equip. 

5,013 

9, 919 

4, 000 

4,000 

1406 

Other 

48,821 

16,289 

79;030 

79,030 


Totals 

$138,700 

1, 233, 983 

1,928,766 

1,928,766 
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DISTRICT BUDGET 
1970-71 Budget 

OTHER CHARGES - OPERATING RESERVE 


D | 

- - 3 72 

S j 

131 


Description 

Actual 

1968-69 

Approved 

1969-70 

Requested 

1970-71 

Final 

1970-71 

Appropriation for 

Contingencies 

General Reserve 

37,887 

1,176,595 

1,000,000* 

558,732 

1,000,000 

615,157 

Total 

37,887 

1,176,595 

558,732 

1,615,157 


*Includes (1) $100,000 for a Self Insurance Reserve Fund 

(2) $900,000 for loans to the South Zone under the 

PL 566 Program. 

















EQUIPMENT WORKING CAPITAL FUND 


The Equipment Working Capital Fund was established by the Board of 
Directors for the purpose of maintaining, operating and replacing three 
types of mobile equipment owned by the District. Type I equipment 
consists of sedans and pickup trucks; Type II equipment consists of 
heavy trucks; and Type III equipment consists of heavy operating equip¬ 
ment such as bulldozers, grade-alls, draglines and other similar types 
of equipment used for the maintenance of District projects . The Equip¬ 
ment Working Capital Fund is self-supporting with all costs of the fund 
being charged as direct costs to various programs and projects in all 
District cost centers. The expenses of the Equipment Working Capital 
Fund will be recovered by a charge of mileage rates on Type I and Type II 
equipment, and hourly rate charges on Type III equipment. 




Budget Form 


20.4 


EQUIPMENT WORKING CAPITAL FUND 
1970-71 Budget 



3 73 j 

s 1 
□ 1 

133 ! 


Description 


Actual 

Approved 

Requested 

Final 

1968-69 

1969-70 

1970-71 

1970-71 


REVENUE SUMMARY 


~ r 1 ' --- r-~ . .. -—--—— 

Estimated Cash-Begin. of Year 

Less Encumbrances 


25,000 

129,805 

23,750 

9,000 

114,938 

13.007 

Available Cash-Begin. of Year 


25,000 

97,055 

101,931 

Anticipated Revenue 





Class I Equipment 


105,008 

122,682 

122,682 

Class II Equipment 


20,700 

26,522 

26,522 

Class III Equipment 


39,635 

61,613 

61,613 

Interest 



500 

500 

Other 


17,500 

31,706 

31,706 

Total Anticipated Revenue 


185,843 

243,023 

243,023 

Tot h 1 cssh and Rsvsnus 

.... 

207,843 

Q/n nno 

t ^ ‘ 

O A A C\ C A 


EXPENDITURE SUMMARY 


»"■ •” - -" T ------— - --- "■ ,l " 

Services & Supplies 





Administration Program 
Planning Program 

Maintenance Program 

Operations Program 


144,585 

155,255 

155,255 

Total Services & Supplies 

Fixed Assets 


144,585 

155,255 

155,255 

Structures & Improvements 

Equipment 


57,820 

35.300 

35,300 

Total Fixed Assets 


47,820 

35,300 

35,300 

Total Expenditures 

Other charges - Operating Res. 


192,405 

190,555. 

190,555 

Approp. for Contingencies 



50,000 

50,000 

General Reserve 


15,438 

99,523 

104,399 

Total Expenditures and Reserve 


207,843 

• 340, 078 

344,954 






































COST 




Labor 


84,822 



84,822 


Appropriation' for Contingencies 

1 Reserve 

i 

! . -. 



; Cost Center Total 




Programs 
Administration 
Planning 
Construction 

1 

! Maintenance 
Operations 


SUMMARY BY PROGRAM 


PROGRAM SUMMARY 

1970-71 Budget 

Contract 

Services 

Materials & 
Supplies 

Land or 
Equipment 

Intra- 

District 

Equipment 

Total 



35 ,3 00 


35 ,3 00 


22,000 


45,300 


3,133 


155,255 

































COST CENTER EQUIPMENT 
NAME: WORKING CAP. FUND 



Project Name 


Class I Equipment 

Replacement of 14 vehicles 
(A/C 1402R) 


Class II Equipment 

Replacement of Rotary 
Compressor (A/C 1406R) 



1S70-71 Budget 


Contract {Materials & Land or Intra- j 

4 > j 1 ^*1"yiC' * 

Services {Supplies | Equipment j Eauipment I Total 

| 29,400 I | 29,400 


5,900 


5,900 


35,300 


35,300 


135 











Budget Form 10 


COST CENTER EQUIPMENT 
NAME: WORKING CAP. FUND 


7 


Project Name 

Class I Equipment 
Class II Equipment 
Class III Equipment 
All Classes - General 


Pr .# 

Labor 

70101 

53,845 

70102 

13,756 

70103 

17,221 

70005 



Total 


84,822 



MAINTENANCE PROGRAM 


1970-71 Budget 


Contract Materials & Land or Intra. , 

„ „ . . ... District 

Services Supplies Equipment Equipment 


10,000 


4,000 


8,000 


28,000 


5,800 


9,000 


2,500 


22,000 


45,300 



Total 


93,625 


24,174 


34,956 


2,500 


3,133 i 155,255 































